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ANNUAL REPORT 


In addition to considerable research, initiated and 
carried to completion, two important major phases of City 
Planning were undertaken during the past fiscal year by the 
Commission with the assistance of employees assigned by the 
Works Progress Administration, The scientific revision of 
the zoning ordinance, and a Recreational Survey were both 
Initiated and closely supervised by the staff of the 
Commission* 

.The usual routine work was carried on by the permanent 
staff in addition to the special investigations. 

Assistance Rendered by the 
Works Progress Administration 

During the fiscal year beginning April 13, 1937 and 

ending April 12, 1936, the City Plan Commission of Saint 
Louis was provided with a number of employees assigned by 
the Works Progress Administration to two distinctly different 
types of projects. 

The work on these projects has been at all times greatly 
facilitated by the courteous assistance and cooperation ren- 
dered by Mr • Howard B, Stone, Supervisor of Professional and 
Clerical Projects, Mr, Lee C* Phalen and Mr, A. L, Rascher, Jr,, 
Area Engineers in the St, Louis Office of the Works Progress 
Administration, 
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There was a total of 19,600 man-hours expended for 
the general City Planning Projects, numbered 1443, 6025 
and 354, with a total Works Progress Administration payroll 
of $13,870*98. In addition, the City Plan Commission was 
supplied with materials by the V/orks Progress Administration 
for these projects amounting to $512,87 during the year. 

The Works Progress Administration also expended a 
total amount of $10,425,38 for payrolls for employees 
assigned to the Recreational Records Survey, projects 
numbered 6000 and 156. This payroll involved 16,758 
man-hours worked. 

The Works Progress Administration contributed an 
additional amount of $61*75 for materials during the period 
for this project* 

During the fiscal year, the City Plan Commission con- 
tributed a total amount of $10,352,86 for payrolls. This 
represents the salaries of various members of the office 
staff, who were obliged to devote irmch of their time to 
the detailed supervision over the employees assigned by 
the Works Progress Administration, 
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The Major Street Plan 


The status of the Major Street Plan, as of April 12, 
1938, is as follows 

Total 



Status 

Widenings 

Extension 

in Miles 

A. 

Of Satisfactory Width 

- 

- 

158.55 

B. 

Constructed or Legally 
Completed 

35.26 

22.52 

57.78 

C o 

Under Ordinance 

2.61 

0.22 

2.83 

D. 

Formerly Under 
Ordinance Now Repealed 

12.82 

2.84 

15 .66 

E. 

Recommended by City 
Plan Commission to the 
Board of Public Service 

16.57 

4.11 

20.68 

F. 

No Definite Action Taken 

20.54 

1,45 

21.99 


Total Mileage 

87.80 

31.14 

277.49 


Note: There was only one change in the status of the 

mileage of the Major Street Plan during the fiscal 
year, i.e., the widening of St. Louis Avenue, from 
Clara Avenue westwardly, a distance of 180 feet, 
was legally completed. The completion of this 
project affects only the amount of mileage of 
street widenings under ordinance and legally com- 
pleted* 


During the fiscal year just ended, there have been 

several recommendations and changes affecting the adopted 

Major Street Plan, These are briefly as follows 

1, Chippewa Street - Missouri Pacific Railway Underpass 

Proposed underpass to be constructed as an integral 
part of the Gravois Avenue Project. An ordinance 
was passed during the fiscal year providing for the 
establishment, opening and widening of Chippewa 
Street between Gravois Avenuo and Meramec Street 


through parts of City Blocks Numbered 4171, 4954, 
and 4955. This widening is contemplated and neces- 
sary in connection with a proposed separation of 
grades of Chippowa Street and the Missouri Pacific 
Railroad. The number of this ordinance is 41187 
and it became effective as a lav; on November 22,1937. 

2, Eighteenth Street - Washington Avenue Cut-off 

An ordinanco number 41159 was approved on July 20, 

1937 and became effective the day of its approval 
providing for the establishment and opening of a 
cut-off at the northwest corner of 18th Street 
and Washington Avenue. 

This plan was presented to the Commission with an 
option on the property for $42,500 and approved by 
the Streets Committee of the City Plan Commission 
during the fiscal year ending April 12, 1937. It 
was approved by the City Plan Commission on May 20, 

1937 and by the Board of Public Service on May 25,1937. 

A plan of a cut-off at this location had been pre- 
pared by the staff and approved by the City Plan 
Commission in 1921. The costs at that time were 
thought to be excessive and as a consequence an 
ordinance for the repeal of this project became 
effective May 19, 1926. 

An amending ordinance to number 41159, being number 
41202, was passed and became effective on December 
14, 1937, This ordinance contained a slight change 
in the wording of the original ordinance but did 
not affect the amount of area to be acquired for 
this improvement. 

3. F yler Avenue - Morganford Road to Kingshighway 

Boulevard . ’ 

The Permanent Condemnation Commissioner's report 
was filed in the Circuit Court of the City of St, 

Louis on July 23, 1937, in connection with condemna- 
tion ordinance number 40665 providing for the estab- 
lishment, opening and widening of Fyler Avenue from 
Morganford Road westwardly to Kingshighway Boulevard. 
The widening of this portion of Fyler Avenue was in- 
cluded in an ordinance passed in 1929 and repealed 
by ordinance number 39831 which became effective on 
December 30, 1932. The present ordinance was intro- 
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duced as a result of a petition presented to the 
Board of Public Service by property owners in 
the district who felt that it was both necessary 
and desirable for this street to be widened from 
its present width of 60 feet to 80 feet. 

4 • Gravois Avenue - Missouri Pacific Railway Underpass 

A proposed underpass is to bo constructed between 
Gravois and Chippewa Avenues «, Ordinance number 
41186 which became effective on November 22, 1937, 
will provide for the establishment, opening and 
widening of Gravois Avenue between Taft Avenue and 
Meramec Street through parts of city blocks numbered 
5486, 5625 and parts of out lots numbered 38, 39, 43, 
and 44. This widening is necessary in connection 
with the proposed separation of grades of Gravois 
Avenue and the Missouri Pacific Railroad. 

On April 5, 1938, ordinance number 41288 was signed 
by the Mayor amonding the ordinance described above 
providing for the widening of Gravois Avenue between 
Taft Avenue and Meramec Street. 

5. Hodiamont Avenue 


The Wellston Chamber of Commerce submitted a request 
and plan for consideration and recommendation by the 
Commission for the opening of Hodiamont Avenue 80 
feet wide from the point whore it now ends at Kennerly 
Avenue northwardly to Natural Bridge Road. A con- 
nection was also proposed into Qoodf ell ow Avenue at 
a point north of Winton Avenue. This would be accom- 
plished by widening Chevrolet Avenue from 50 to 80 
foot and Hamilton Avenue from 40 to 80 feet. The plan 
also included a connection from the proposed streot 
into Natural Bridge Road approximately 350 feet west 
of the City Limits of 1876. The request and plans 
submitted were referred to the Streets and Traffic 
Committee for their consideration and recommendations. 

6. Rock Island Boulevard 


On Decomber 21, 1937 a bill was approved for intro- 
duction in the Board of Aldermen providing for the 
establishment and opening of a public highway extend- 
ing westwardly from DeBaliviere to the City Limits of 
1876 along the railroad right-of-way of the Chicago 
Rock Island and Pacific Railroad Company. This would 
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tie in with an agreement reached with authorities 
of University City, Missouri for acquisition of 
that portion of the right-of-way extending west- 
wardly from the City Limits of the City of St. 

Louis through University City. This board bill, 
number 303, was introduced in the Board of Aldermen 
on January 7, 1938, and died in the session ending 
April 12, 1938. 

It Is understood that it will be amended and again 
introduced in the Board of Aldermen during the com- 
ing fiscal year. 

7. St. Louis Avenue 

On April 8, 1938 final judgment was entered in the 
Circuit Court of the City of St. Louis in connection 
with the widening of St„ Louis Avenue, a distance of 
one-hundred eighty (ISO) feet westwardly from Clara 
Avenue, The ordinance for this improvement was 
signed by the Mayor on June 29, 1936, and became 
effective July 29th of the same year. It is number- 
ed 40369, 

The appropriation bill to pay damages for this im- 
provement was also passed during the fiscal year 
and became effective as a law on March 25, 1938, 
being ordinance number 41243. The total damages for 
this widening are $3,798 o 00 of which the city’s 
share is $2,308.00 and the benefits $1,490.00. 

The completion of this widening will provide^ a 
uniform width of eighty (80) feet on St. Louis 
Avenue from Clara Avenue to Hamilton Avenue. 

8. Sublette Avenue 


Petition was filed during the fiscal year, in the 
Circuit Court of the City of St. Louis, in the con- 
demnation suit for the widening of Sublette Avenue, 
from 30 and 45 feet to 80 and 104 feet in width, 
between Arsenal Street and Marquette Avenue. The 
ordinance for this improvement, which became effect- 
ive on May 24, 1937, is numbered 41065. 


9, Wells-Hodiamont Avenue Cut-off 


A public hearing was held by the Board of Public 
Service on September 21, 1937, as a result of a 
petition for the opening of a cut-off at the south- 
west corner of Vifells and Hodiamont Avenues. The 
staff of the City Plan Commission had studied a 
proposed cut-off at this location as part of the 
comprehensive Easton Avenue relief plans prepared 
in 1924 and again studied in 1927. 

Major Street Projects Completed 
During a Twenty Year Period 

In June, 1937, the St. Louis Regional Plan Commission 
requested the staff to prepare a summary of "Twenty Years 
of Progress in St. Louis, Missouri." It was further suggested 
that the summary be itemized under several specific headings, 
one of which was the cost of major street widenings and ex- 
tensions and the total amount of mileage completed under 
this particular phase of city planning. As a result of 
this request the staff summarized and listed in detail all 
major street projects completed between 1917, when the Major 
Street Plan Report was printed, and June 18, 1937. 

In view of the fact that many requests have been made 
from time to time for this information, the detailed report 
as prepared is included. herein as Part II, beginning on 
page 41, and is entitled "A Summary of Twenty Years of 
Progress in Saint Louis, Missouri, 1917-1937." 

The status of the Major Street Plan at this time varies 
little from the summary prepared last yearj and the minor 
changes which have taken place are included in the preceding 
text of this report. 
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Grade Separations 


During the past fiscal year several important grade 
separation projects were completed and opened to traffic. 

Among these were the Union to Delmar Boulevard projects 
along the Wabash Railway Company’s right-of-way, consisting 
of lowering of the Wabash tracks, construction of grade 
separation structures at DeBaliviere Avenue, Waterman and 
Laurel Avenues, and Hamilton Avenue and all Incidental work 
thereto, including the cost of the general contract, en- 
gineering charges and force account work performed by the 
City of St, Louis, St. Louis Public Service Company and 
Wabash Railway Company. The approximate final cost of these 
three projects was $704,500.00. 

Those viaducts wore open to traffic during the year on 
the following dates ;- 

1. Hamilton Avenue on July 27, 1937. 

2. DeBaliviere Avenue on Sep. 24, 1937. 

3. Waterman and Laurel Avenues on Nov. 11, 1937. 

The Kingshighway Boulevard viaduct over the Missouri 
Pacific Railroad was opened to traffic on August 14, 1937. 
Approximate final cost of this grade separation was $494,570.00, 
which includes the cost of the general contract, engineering 
charges and force account work performed by the City of St. 

Louis and the Missouri Pacific Railroad Company, 
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The approximate final cost of the underpass construct- 
ed under the Missouri Pacific Railroad on Ivory Avenue and 
open to traffic on May 28, 1937 was $213,920.00* This cost 
also includes cost of the general contract, engineering 
charges and force account work performed by the City of St. 

Louis and the Missouri Pacific Railroad Company* 

Actual final costs of the grade separations listed have 
not as yet been determined; therefore, the amounts noted 
herein are to be considered as approximate. All cost items 
submitted by the City of St. Louis and the railroad companies 
for these improvements are subject to audit by the Federal 
Government, and until this is completed there is a possibili- 
ty of revision. 

AH of these grade separations were undertaken by the 
Missouri State Highway Commission with funds earmarked and 
set aside by the Bureau of Public Roads and provided by the 
Federal Works Progress Administration. 

Traffic Survey 

On December 15, 1937, Mayor Bernard F. Dickmann offical- 
ly transmitted to the City Plan Commission the Works Progress 
Administration Traffic Survey for the City of St. Louis, com- 
pleted during 1937, with a request that the data and maps con- 
tained therein be referred to the Streets and Traffic Com- 
mittee of the City Plan Commission for study and recommendations. 
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Mayor Dickmann further suggested, because of the multi- 
tudinous problems and costs involved in the movement of 
traffic, that a group of citizens familiar with these prob- 
lems be appointed as advisory members of the Traffic Com- 
mittee to assist in reaching final conclusions. 

Land Subdivision 

A total of nine subdivision plats were submitted to the 
City Plan Commission by the Board of Public Service for con- 
sideration during the past fiscal year. This is only one 
less than the number of subdivisions submitted in the pre- 
vious fiscal year, and indicates that there is still increas- 
ed activity over the years during the depression when there 
was no new land subdivision whatsoever. 

A summary of the type of plat submitted, number of 
lots and linear feet of frontage is as follows 

No, of No. of No. of 

Type of Plat Plats Lots Front Ft. 

Informal 5 173 7399 

Formal or Dedication..... 4 178 7546 

Property Use Survey 

The Commission revisod the Property Use Survey statis- 
tics in accordance with all changes recorded in the Sanborn 
Insurance Atlas Volumes during the year. 
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This data was again summarised at the end of the 
fiscal year, and comparative statistics for the fiscal 
years ending 1935, 1936, 1937 and 1938 are included here- 
with on the following pages, and numbered Tables One, Two, 
Three and Pour* 
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table NUMBER ONE 

PER-CENT OF LAND USED FOR VARIOUS PURPOSES 
SAINT LOUIS MISSOURI 
APRIL I, U935 


CLASSIFICATION 


NUMBER 

BLDGSe 


NUMBER FRONT FEET 
UN! TS COMM. 


AREA OCCUPIED 
SQ. FT. ACRES 


PER-CENT 
OF TOTAL 
NET AREA 
OCCUP I ED 


A. 

1. ONE FAMILY DWELLINGS 

2. TWO FAMILY DWELLINGS 

3. INSTITUTIONS 

4. CITY PROPERTY 

5« PARKS & PLAYGROUNDS 




S52 

S$S 


life- 


'll 


njmn 

85,610,032 

65,146,248 

117,440,830 


total a 

87,968 

114,922 * 

676,668,330 

Be 

MULTIPLE DWELLINGS 

19,859 

98,305 * 

109,073,908 

c. 




7« HOTELS 
So COMMERCIAL 
9* GARAGES 

153 

21,251 

760 

8,952 
581 ,201 
45,499 

,1,935,853 

68,058,847 

7,043,998 

TOTAL C 

22,1 64 

635,652 

77,038,698 

D. 

iOo LIGHT INDUSTRIAL 

11. HEAVY INDUSTRIAL 

12. RAILROAD PROPERTY 

4,Qg7 
68 i 


60,434,951 

75,320,656 

76,164,003 

TOTAL D 

4,708 

134,422 

211,919,610 

E. 

13. VACANT 



2 77,082,332 

TOTAL NET AREA OF CITY 


1,351,782,928 

r. 

14. STREETS AND ALLEYS 



383,473,376 

Go 




15. NUMBER OF FAMILY 
ACCOMMODATIONS COMBINED 
WITH COMM. OR 1 NO. , 

(2 OR LESS FAMILIES) 

1 6. NUMBER OF FAMILY 
ACCOMMODATIONS COMBINED 
WITH COMM. OR INO. . 

(3 OR MORE FAMILIES) 

12,833 * 
8,880 * 


TOTAL 


234,940 


TOTAL GROSS AREA OF CITY 


1 ,735,256,304 

NOTES # INDICATES 

FAMILY 

ACCOMMODATIONS 



6,8»3*3 22.0 

2,563.8 8.3 

lr9b5o5 6.3 

1,455.5 4.8 

2,696.2 8.6 

15,534.3 50.0 


2,504.0 


44«4 

1.562.4 

l6l. 7 

1.768.5 


1 .387.4 
1,729.1 

1.748.5 

4,865.0 


8.1 


0.1 

5.0 

0.5 

5*6 


4.8 

5.6 

5.6 

15.7 
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TABLE NUMBER TWO 

PER-CENT OF LAND USED FOR VARIOUS PURPOSES 
SAINT LOUIS MISSOURI 
APRIL I, 1936 


CLASSIFICATION 


NUMBER 

BLDGS. 


NUMBER 

UNITS 


FRONT FEET 
COMM. 


A REA OCCUPIED 
SQ. FT. ACRES 


PER-CENT 
OF TOTAL 
NET AREA 
OCCUP I ED 


A« 

I* ONE FAMILY DWELLINGS 

2. TWO FAMILY DWELLINGS 

3. INSTITUTIONS 

4. CITY PROPERTY 

5. PARKS & PLAYGROUNDS 

TOTAL A 

B. 


IV* 


I 7 * 


S8,09J? 115,074*1 


mt 

170 


297 * I- 


!»tiW 


15,551,412 

,thms 

677,506,564 15,553.4 


1,501.0 

2,699.9 


22,0 

3 

8t7 

50.1 


6. MULTIPLE DWELLINGS 

19,930 

98,540 * 

108,798,878 

2,497.6 

8.0 

c. 

7. HOTELS 

8. COMMERCIAL 

9. GARAGES 

156 

2,1 « 

536! 2!o 

45,233 

,1 ,961,403 
68,672,771 
6,933,217 

45.0 

'■m 

0.1 

oil 

total c 

22,239 

64o , 665 

77,617,391 

1,781.8 

5.8 

D. 

10. LIGHT INDUSTRIAL 

11. HEAVY INDUSTRIAL 
12* RAILROAD PROPERTY 

4,o;j2 

217,748 

16,782 

60,477,380 

1 ,388.4 

\m 

4.| 

TOTAL D 

4,705 

134,530 

211,358,794 

4 , 352.1 

J 5*6 


E. 

13. VACANT 

TOTAL NET AREA OF CITY 

F. 

|4. STREETS AND ALLEYS 

G. 

15 . NUMBER OF FAMILY 
ACCOMMODATIONS COMBINED 
WITH COMM. OR IND. 

„ (2 OR LESS FAMILIES) 

16. NUMBER OF FAMILY 
ACCOMMODATIONS COMBINED 
WITH COMM. OR IND. . 

(3 OR MORE FAMILIES) 

TOTAL 

TOTAL GROSS AREA OF CITY 


12,877 * 

3,880 # 

235,371 * 


276,392,767 6,345.1 20.5 

5,358,674,394 31,030.0 100.0 

383,581,950 8,306.0 


8,735,256,304 39,836.0 


NOTES # INDICATES FAMILY ACCOMMODATIONS 


TABLE NUMBER THREE 

PER-CENT OF LAND USED FOR VARIOUS PURPOSES 
SAINT LOUIS MISSOURI 
APRIL f, 1937 


CLASSIFICATION 

number 

NUMBER 

FRJNT FEET 

AREA 

OCCUPIED 

PER-CENT 


Bldgs© 

UNITS 

COMM. 

SQ. FT. 

ACRES 

OF TOTAL 
NET AREA 
OCCUPt ED 


A. 

1. ONE FAMILY DWELLINGS 59,320 

2. TWO FAMILY DWELLINGS 28,|63 

3. Institutions 929 

4. city property 

5* Parks & Playgrounds 


total a 

S8,4| 7 

Bo 


6# MJLT1PLE DWELLINGS 

18,902 

C. 


7. hotels 

o« C0MMERC I AL 

9* garages 

186 

total c 

21,266 

Do 


[0 . light Industrial 
!• heavy Industrial 
12 . railroad property 


total d 

4,958 


E. 

13. VACANT 

Total net area of city 

F. 

|4. STREETS AND ALLEYS 

G. 

15 . number of family 
Accommodations combined 

WITH COMM. OR t ND» . 

, (2 OR LESS FAMILIES) 

16 , number of family 

ACCOMMODATIONS COMBINED 
WITH COMM. OR IND. , 

(3 OR more families) 


59,320 H> 

56,336^ 

221 

65 

115,656 * 

95,861 * 


11,158 

5,68,305 

4o,26| 

619,724 


122,71 6 
21 ,424 

144,140 


12,525* 


8,093 * 


232, 135 * 


296,050,263 

112,465,406 

85,229,553 

66,599,294 

117,559,093 


6,317.0 
2,581.9 
1,954.6 
1 > 528.9 
2,696.8 


TOTAL 

TOTAL GROSS AREA OF CITY 

Notes. * Indicates family accommodations 

This summary includes revision of calculations for area 

VOLUMES IE, I# AND 2, SANBORN'S ATLAS. 


1,735,256,304 39,336.0 


COVERED 8Y 


22.0 

8.3 

6.3 
4.9 
8.7 


673,803,611 t 5,583.2 50.2 


105,615,481 

2,424.5 

7.6 

2,004,701 

66,869,418 

6,714,642 

46.0 

o.l 

5.0 

0.5 

75,588,761 

1,735.3 

5.6 

60,376,277 

1 .336.0 

1 .752.0 
1,723.9 


2 11,783,139 

4,861.9 

15.8 

2 78,568,730 

6,395.1 

20.6 

1,350,359,722 

31,000.0 

100.0 

334,896,582 

8,836.0 
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TABLE NUMBER FOUR 


PER-CENT of land used for various purposes 
SAINT LOUIS MISSOURI 
APRIL l, 193.1 


CLASSIFICATION 


NUMBER 

BLOGS* 


NUMBER 
UNI TS 


FRONT FEET 
COMM. 


Area occupied 

SQ. FT. ACRES 


per-cent 

OF TOTAL 
Net Area 
Occupi ED 


A. 

1. ONE FAMILY DWELLINGS 

2. Two Family dwellings 

3. Institutions 

4. city property 

5. parks & playgrounds 

TOTAL A 


B. 

6. MULTIPLE DWELLINGS 

C. 

7. HOTELS 

1. COMMERCIAL 
9* Garages 

Tctal C 

D. 

10. LIGHT INDUSTRIAL 

11. HEAVY INDUSTRIAL 

12. Railroad property 

Total d 

E. 


-435 


81 , 3(2 


13,824 


136 
io6 

732 

21,324 


20,io6 

732 


4,164 

772 

4,936 


13. Vacant 

Total net area of city 

F. 

|4. streets and alleys 

G. 

15* Number of family 

accommodations combined 

WITH COMM. OR 1 NO, 

, . (2 or Less families) 

16. number of family 

accommodations combined 

WITH COMM. OR |ND. 

(3 or MORE FAMILIES) 

TOTAL 

TOTAL GROSS AREA OF CITY 


59,73,6$ 

56 , 304 $ 

222 

65 

1 |6,o4o $ 
95,419 * 


N,I5S 

570,953 

39,919 

622,030 


122,7p! 

21,346 

144,047 


12,455 $ 
7,983 * 

231 ,397$ 


298,539,754 
1 12,497- 353 
85,362.: 780 
66, 7+9; 6 75 
117,559,093 

630,759,160 


105,236,302 


.2,037,33! 

57,244,861 

6,702,305 


67,'244','86j 
,305 

75,984,547 


60,409,543 
76,027.934 
75, i 04,554 

21 1 ,542,081 


276,737,048 6,353.0 

1,350,259,138 30,997.7 

334,997,166 8,333.3 


6.854.6 

2.532.6 

1 .959.7 
1 ,532.4 

2.693.8 

22.1 

8.3 

6.3 
5.0 

8.7 

15,628.1 

50.4 

2,415.9 

7.8 

46.8 

1,543.7 

153.9 

0.1 

5.0 

0.5 

1,744.4 

5-6 

1 ,386.8 
j >Z45.4 

4.5 

1.6 

1 , ?24. I 


4,856.3 

15.7 


20.5 

loo.o 


1,735,256,304 39,336.0 


note; $ Indicates family accommodations 
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Zoning 


A total of sixteen (16) board bills affecting the 
zoning ordinance were introduced in the Board of Aldermen 
during the past fiscal year® Of this number, eleven (11) 
board bills were filed and a total of five (5) were passed. 
All of those, which were passed and became ordinances, 
changed only the Use District Map. There were no ordinance 
changes affecting the Height and Area District Map passed 
during the fiscal year. 

A summary of the amount of area affected by these 
ordinance changes is as follows 


1. Commercial and Industrial to Residence District by 
Ordinance No. 41118. Total area changed; 

a) Commercial to Residence ..... 167,415 sq, ft. 

b) Industrial to Residence .... 3,130,835 sq. ft. 


2. Multiple Dwelling to Industrial District by 
Ordinance No. 41169. 

Total area changed ...... 27,487 sq. ft. 

3 a Multiple Dwelling and Commercial to Industrial District 
by Ordinance No. 41233. Area changed: 

a) Multiple Dwelling to Industrial'. 51,598 sq. ft. 

b) Commercial to Industrial ..... 44,060 sq. ft. 

Total area changed 95,658 sq. ft. 


4. Residence to Commercial District by 
Ordinance No. 41289. 

Total area changed 23,400 sq. ft. 


5. Residence to Multiple Dwelling District by 
Ordinance No. 41290. 

Total area changed 462,120 sq. ft. 
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The staff of the City Plan Commission, during the past 
year, revised to date three zoning maps used in the enforce- 
ment of the zoning ordinance by the Building Commissioner's 
office as has been the custom since the ordinance became 
effective in May, 1926, 

The Building Line Atlas, prepared by the Commission 
for the Building Commissioner’s office, at the time of the 
passage of the zoning ordinance, was also posted to date as 
a matter of routine work of the staff. 

The staff continues to keep posted several office copies 
of the Use District and Height and Area District maps upon 
which are indicated all changes in the zoning ordinance as 
soon as they become effective. These are for office informa- 
tion, and aro used in answoring questions involving zoning 
which are asked continuously by the general public. 

During the latter part of 1937, the scientific revision 
of the present zoning ordinance was undertaken. This revi- 
sion includes a complete new text which has been written by 
the staff of the Commission. Tho text also contains provi- 
sions for the control of the density of population, a re- 
gulation which is contained in zoning ordinances in most 
other cities, but is not contained in the present Saint Louis 
zoning ordinance. 
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A revision of the zoning ordinance was recommended in 
the 11 Urban Land Policy" report prepared by the Commission 
in October, 1956. The amount of area in the City of St. 
Louis used for each of the various urban land uses as com- 
pared with the amount of area zoned under each of five 
use district classifications was prepared in table form. 
The comparison between these figures clearly indicated 
that there is much too small a percentage of the city's 
area zoned for residential purposes, while tho multiple 
dwelling, commercial, industrial and unrestricted area are 
far in excess of any possible future use. One of the de- 
finite objectives in the revision of the use district map 
is a proposed zoning plan more consistent with actual use. 

In order that a comprehensive and reasonable zoning 
plan be prepared, a multitudinous amount of detailed com- 
putations are being prepared together with several maps. 
Both of these will follow the neighborhood district boun- 
daries suggested in the report entitled an " Urban Land 
Policy " with some minor revisions as to boundaries. 

The first set of computations prepared include the 
amount of area in square feet used for each urban land use 
in the neighborhood district, and the total number of each 
of the uses contained therein; the approximate population, 
based upon the number of persons in each type of family 
accommodation, and the total amount of linear feet of 
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commercial, industrial and unrestricted frontage used, and 
the amount of linear feet of each of those frontages in the 
district per 100 persons, based upon approximate present 
populations, 

The second set of computations include the amount of 
area now zoned for residence, multiple dwelling, commercial, 
industrial and unrestricted purposes; the number of linear 
feet of zoned commercial, industrial and unrestricted front- 
age and the amount of each of those zoned frontages per 100 
persons, based upon the approximate population of the district. 

As a result of the comparison between the first and 
second sot of computations, a third set is being prepared 
after the proposed zoning districts are located on a map of 
the district, and a careful study has been made of the pre- 
sent uses and respective locations of each. 

The third set of computations include the amount of 
aroa it is proposed should bo zoned for each of the five 
uses. The amount of linear feet of commercial, industrial 
and unrestricted frontage, and the amount of each of these 
per 100 persons, based upon the approximate present popula- 
tion, has also been determined. 

The amount of square feet of area of the non-conforming 
uses in the district, according to the present zoning as well 
as according to the proposed zoning plan, are both listed and 
summarized. 
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The maps, which are now being prepared to accompany 
these calculations, total five in number for each neigh- 
borhood district. 

A base map of the neighborhood district map is drafted 
at a scale of 1" - 200 1 and upon prints of this map are in- 
dicated:- 

a) Present Land Uses 

b) Lot Aroa Per Family 

c) Present Zoning Districts 

d) Proposed Zoning Districts 

c) Non-Conforming Uses According 

to the Proposed Zoning Districts. 

The completed computations and maps are being considered 
by the Population, Land Use and Zoning Committee for study 
and suggested changes before presentation to the Commission 
for final action. In addition to consideration of the dis- 
trict in the office a thorough physical inspection of each 
neighborhood is mado by the Committee before they are approv- 
ed and final recommendations made. 

At the end of the fiscal year the proposed zoning of the 
Montgomery Neighborhood District , bounded by Cass-Jeffcrson- 
Farrar-Natural Bridge -Palm-North Florissant and Twentieth 
Streets, and the proposed zoning of the Tower-Grove Neighbor- 
hood District , bounded by Arsenal-Kingshighway-Juniata-Wost 
Lino C.B. No. 5017 and C.B. No. 5279-South Line C.B. No. 5278 
and No. 5279-Alfred-Fylcr-Utah and Grand Avenue had been in- 
spected and approved by the Population, Land Use and Zoning 
Committee o 
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The preparation of such detailed computations and maps 
could not be accomplished with the limited permanent draft- 
room staff, but is made possible with the assistance of em- 
ployees assigned to the office of the City Plan Commission 
by the Federal Works Progress Administration,, 

Housing 

Neither the City of St, Louis nor any other municipality 
in the State of Missouri will be able to receive funds author- 
ized by the National Housing Act for large scale low-cost 
housing projects until the State Legislature onact3 a bill 
permitting the cities in the State to establish housing 
authorities to work in cooperation with the United States 
Housing Authority or act as sponsors for low-cost housing 
projects, A bill will bo prepared for introduction in the 
next session of the State Legislature when it convenes in 
January, 1939, Until such time the status of housing in 
Saint Louis will remain as it has since early in 1934 when 
two applications for housing projects prepared by the Commiss- 
ion were presented to the Housing Division of the Public Works 
Administration, 

In Docombor, 1937 the St» Louis Housing Association, 
composed of a voluntary group of citizens interested in 
housing was organized. The officers and directors elected 
at that time were as follows s Honorable Bernard F, Dickmann, 
President, Rev, Edward Dowling, S,J», Executive Vice-President, 
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Honorable Joseph M„ Darst, Mrs, Haymer Lowenhaupt and 
Thomas F, Quinn, Vice-Presidents, W, W. Butts, Treasurer 
and Berry Craven, Acting Secretary, 

In addition to the above listed officers, the follow- 
ing directors were elected by the association: Irving Brant, 
John T, Clark, Mrs, Edna Gellhorn, McCune Gill, Frank E, 
Lawrence, Jr., and Vincent J. Lee, 

Parks and Recreation 

On April 5, 1937, shortly before the end of the previous 
fiscal year, the Works Progress Administration approved the 
application of the City Plan Commission for a project to sur- 
vey the recreational facilities available; effectiveness of 
administration provided, and a sampling of the attendance at 
all playgrounds in the City of St. Louis having supervision 
during the summer of 1937. Nine employees were assigned at 
tho inception of this survey, and this number was later in- 
creased to between forty and fifty from July 1st to September 
1st, while the summer playgrounds wore open. 

There wore a total of 95 playgrounds includod in the 
survey divided as follows:- 

A. Whito Municipal Playgrounds .26 

Bo White Public School Playgrounds .. .51 

C . Negro Municipal Playgrounds ....... 5 

D. Negro Public School Playgrounds . ♦ .13 

Total. . .95 
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were pre- 


As a result of this survey numerous tables 
pared and a detailed number of maps undertaken. A complete 
description of all of the work accomplished by this project 
is included in Section IV of this report entitled, "Summary 
of Accomplishments Under Works Progress Administration, 

Official Projects Numbered 6000 and 156,*' beginning on page 111. 

This survey was jointly sponsored and carried out with 
the cooperation of an executive committee composed of the 
following members: Mr. Alfred 0 o Anderson, Mr. Geo 0 L. Hawkins, 
and Mr. L® R. Puller of the Board of Education, Mr. Wm. 
Steinmetz of the Department of Parks and Recreation, Mr. 

Alfred H. Wyman of the Social Planning Council and two 
members of the staff of the City Plan Commis3ion 0 

The findings of the survey, analysis of the results and 
recommendations to be made will be prepared by this executive 
committee in the form of a report during the present yoar® 

During the past fiscal year board bills were introduced 
and ordinances passed affecting several recreational areas 
and/or providing facilities for additional recreational 
activities* 

A brief description of these ordinances is as follows 
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1 0 Mostres Park 


An ordinance, number 41093, was passed during 
the year designating the narrow strip of ground 
acquired by the City of St. Louis several years 
ago in connection with the opening of South 
Twelfth Street and extending east to Eleventh 
Street between Chouteau ' Avenue and Hickory 
Street, as Mestros Park, in honor of the late 
Joseph J. Mestros, father of the present 
Commissioner of Parks and Recreation. 

2. Parks and Playgrounds 

An ordinance, number 41188, which became effect- 
ive on December 23, 1937, authorized and direct- 
ed the Comptroller to transfer $125,553.05 from 
Item 8 to Item 9 of the 1923 Bond Issue. This 
transfer v/as to defray the cost of development 
and improvement of several recreational aroas 
acquirod by the City of St. Louis after February 
9, 1923 and for that reason it was determined 
that the cost should be deducted from the balance 
in Item 8. 

3* Park and Playground - City Block 879 


Board bill number 251 was introduced in the Board 
of Aldermen on October 29, 1937 authorizing the 
purchase of a little more than three (3) acres of 
land in City Block 879 extending from eleventh 
Street eastwardly between Sidney and Victor Streets 
for acquisition as a park and playground. On 
March 24, 1938, the Board of Estimate and Apportion- 
ment declined to approve this bill, and it was filed 
by the Board of Aldermen at the end of the session* 
The cost of this proposed playground, as contained 
in the board bill, would have been $39,908.55. 
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4. Park and Playground - City Block 1872-B 


Board bill number 8 was introduced in the Board of 
Aldermen on April 30, 1937 providing for the open- 
ing and establishment of a public park and play- 
ground bounded by Prairie Avenue-North Market Street- 
Spring Avenue-St .Ferdinand Street and the prolongs- 
tion eastwardly of the south line of St. Ferdinand 
Street in City Block number 1872-B, excepting one 
50 foot lot. The area to be acquired comprised 
approximately 2.71 acres. The Board of Estimate 
and Apportionment declined approval of this bill 
on March 24, 1938 and it was filed at the end of 
the session. 

5 » Proposed Northwest Park 

During the year another board bill number 317 which 
the Board of Estimate and Apportionment declined to 
approve on March 24, 1938 and consequently it was 
filed by the Board of Aldermen at the end of the 
session, authorized the purchase of approximately 
twenty-seven (27) acres of land for a proposed park 
in northwest St. Louis. The area to be acquired 
was bounded on the east by Goodfellow Boulevard, 
on the south by Bircher Street, on the north by 
Stratford Avenue, and on the west by a line approx- 
imately 403 feet west of the City Limits of 1876 
measured along the north line of Bircher street . 
and approximately 456 feet west of the City Limits 
measured along the south line of Stratford Avenue 
approximately twenty (20) acres of which is located 
in city and the balance or seven (7) acres in St. 
Louis County. The cost of acquisition would have 
been $160,000.00. 

6. Proposed Playground - City Block 4254 

Board bill number 347, filed by the Board. of Aider- 
men at the end of the fiscal year, authorized the 
purchase of approximately 2.17 acres of land located 
between Halls Ferry and Church Roads beginning 217 
feet south of Gimblin Street for a proposed play- 
ground. This is the third time a bill has been in- 
troduced for acquisition of this area the other two 
also having failed of passage. The cost of this 
acquisition would have been $17,000o00 P 
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Civic Art 


Board bills and ordinances introduced or passed during 
the year, pertaining to the various phases of Civic Art, 
are summarized briefly as follows :- 
Ac Aloe Plaza 


On Hay 23, 1938 the Municipal Art Commission 
approved the sculptures being prepared by 
Carl Milles. As a result of this final ap- 
IDroval, Mr. Milles will proceed with the cast- 
ing op the models in bronze. The fountain will 
be completed and ready to be placed in its per- 
manent setting opposite the Union Station some- 
time during the spring of 1939. 

B. McKinley Plaza 


For several years board bills have been intro- 
duced in the Board of Aldermen proposing an 
appropriation out of general municipal revenue 
to be used for the refunding of special benefit 
assessments against surrounding property owners 
for tho McKinley Plaza, located in City Blocks 
1216 and 1930 bounded by North Ninth-Salisbury- 
North Eleventh Streets and Bremen Avenue. 

During the past fiscal year board bill number 
5V was introduced to take care of this refund 
and it too was filed at the end of the session. 
The gross damages for this improvement amount- 
ing to ij? 119, 794 .00 were entirely assessed as 
benefits against the adjoining properties* 

C. Memorial Plaza 


The Memorial Plaza condemnation case is to be 
hoard in the Supreme Court of Missouri probably 
in September, 1938. This hearing is the result 
of the appeal filed by the City of St. Louis 
from tho decision of the Circuit Court of St. 

Louis that tho Condemnation Commissioners had 
no right to assess benefits for this improvement 
under tho City Charter, and that this condemna- 
tion comes under Article 21 - Section 12. Whereas 
tho City of St. Louis contends that this condemna- 
tion suit comes under Article 21 - Section 4 of 
tho Charter of the City of St. Louis. 
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The total approximate gross damages, for which 
final figures are not at present available, are 
$>6,685,697,75. If the appeal is lost, the en- 
tire cost, will have to be borne by the City of 
St. Louis, 

This condemnation includes six blocks in open 
space and the block between Thirteenth-Fourteonth- 
Pine and Chestnut Streets on 'which the Soldiers 1 
Memorial Building is locatod. This building, the 
only permanent one to be constructed on the Plaza, 
is approximately completed and was dedicated on 
May 30, 1938, 


Regional Planning 

In Juno 1937, the St. Louis Region celebrated the 
"Twenty-Fifth Anniversary" of the beginning of City Planning 
within its boundaries. Data supplied by the various sub- 
divisions of the region was assembled by the Regional Plann- 
ing Commission and embodied In a booklet entitled, "Planning 
Progress in the St* Louis Region," 

The value of the majority of the public improvements 
made within the region during the past fcv7onty years * as 
contained in the booklet* is $342,061*000.00, Tho area of 
the region is 3191,5 square miles, the area of the metro- 
politan district is 869 #5 square miles. 

An average of thirteen persons, assigned by the Works 
Progress Administration, have been employed during the past 
fiscal year on the rogional survey Sponsored by the St, 

Louis Regional Planning Commission* Studios initiated or 
completed during the year continue to amplify the program 
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of tho survey begun in December of 1933. The following 
items are illustrative of tho work accomplished:- 

a) The Commission has continued to assist in 
programs of regional interest, notably in 
connection with plans for development of 
rocreational facilities around the Alton 
Lake ® 

b) All land use indications have been placed 
on the Commission* s maps, completing a set 
of 133 sectional maps of the metropolitan 
district, comprising an area of 869,5 square 
miles, 

c) A special ' study of land subdivision has been 
conducted, and data assembled has been em- 
ployed in the preparation of a special report 
on the subject® 

d) A special report on Population and Land Use 
within the metropolitan district, based on 
earlier studies, i 3 nearing completion, 

0) An analysis has been made of existing zoning 
within the region, and computations have been 
made of potential population capacities based 
on existing residential, commercial and in- 
dustrial districts o 

f ) Data has been assembled and charts prepared 
showing variations in tax rates in St. Louis 
County over a long period of years, 

g) Studies of tax delinquency are illustrated 
by a map of the metropolitan district showing 
tax-delinquent property for 1929-1930; also 

a chart showing property valuation and de- 
linquent taxes in the municipalities of 
Mad.ison County in 1935, 

h) A study of major highway development within 
tho metropolitan district is now in progress. 

1) A progress statement has been prepared showing 
accomplishments of the regional survey since 
its inception in December of 1933, 
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j) Additional base maps of the region and metro- 
politan district have been constructed, and 
older maps amplified by the addition of newly 
incorporated communities, recent land sub- 
divisions and revised township lines in St* 

Louis County. 

Jfef f ei sen National Expansion Memorial Project 
Since June 1936, a small National Park Service staff 
has been engaged in the compilation and analysis of histori- 
cal and physical data necessary of understanding and inter- 
pretation in the planning and building of the Jefferson 

National Expansion Memorial. 

plans have not as yet been recommended. De- 
finite steps have been taken toward the acquisition of all 
of 38 city blocks and portions of 3 others. The boundaries 
of that portion of the blocks which have been added is 
from the Wharf to Third Street, and from Washington Avenue 
northwardly to the Eads Bridge* The boundaries of the en- 
tire memorial site extend from the wharf to Third Street 

and from the Eads Bridge to Poplar Street, 

Some of the definite steps, which have been undertaken 

to date, are as follows:- 

a) On July 1, 1937 ordinance number 41142 became 
effective, which is a deed of conveyance of 
City Block 102, the site of the Old Court 
House together with the building located 
thereon, from the City of St. Louis to the 
United States of America* 

b) Petitions in condemnation have been entered 
for the acquisition of 34 blocks within the 
area comprising 396 separate parcels. 
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c) Condemnation Commissioners have been appointed 
by the United States District Court for the 
Eastern Division of the Judicial District of 
Missouri for 16 blocks condemned to date. The 
commissioners have filed reports on 10 of these 
blocks containing a total of 89 parcels. 

d) National Park Service appraisals have been made 
on 26 of the blocks within the area. 

The first condemnation suits were filed in the United 
States District Court on June 3, 1937* 

On February 11, 1938, work was started by the National 
Park Service staff on riverfront block models. These models, 
which will be in the form of dioramas, will require • about 
two years time to complete; after which they will be display- 
ed for tho general public. An appropriation of $ 100, 000.00 
has been set aside for this purpose. 

An exhibit was hold at Washington University for one 
week beginning February 28, 1938, on architectural studies 
in the historic area of the Jefferson National Expansion 
Memorial. The material was selected from pictorial and 
documentary records collected by the staff of the National 
Park Service, which is studying the area* Beginning April 
11, 1938, this material was exhibited at the St. Louis Public 
Library for a period of three weeks. 

Wholesale Food Terminal 

A letter from the St. Louis Chamber of Commorce was 
presented to the City Plan Commission for consideration at 
the regular monthly meeting held on March 17, 1938, requesting 
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them to prepare a detailed study and plan for the location 
of a proposed modern Whdesale Food Terminal for Saint Louis, 
This communication was referred to the Program of Work and 
Master Plan Committee for study and recommendation. 

Requests for Information 

Numerous requests have been made of the 3taff for 
talks before various clubs, civic organizations and schools 
during and after office hours. Those requests have been 
filled in all instances, as a much bettor understanding of 
the accomplishments and benefits of city planning aro con- 
voyed to the general public in this way. 

Zoning continues to be the main topic about which in- 
formation has been requested by individuals and organiza- 
tions during the past year. Many requests have also been 
made for information regarding recreation, slum clearance, 
the Jefferson National Expansion Memorial Project, the 
property uso survey and miscellaneous social and economic 
data. 

Two lists were prepared by the staff during the year, 
in mimoograph form, for reference and distribution. Upon 
one is indicated all reports prepared by tho City Plan 
Commission from 1910 to date, showing the title, date of 
preparation and nature of the report. Certain of these 
reports arc now out of print. The other list indicated 
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upon it the descriptive title, date and source of the 
data used for the social and economic studies prepared 
in reproductive tracing cloth form during the past few 
years. There are 134 of these studies which have been 
widely disseminated to individuals and organizations 
throughout the cityfor cost of reproduction. 

The C ommi s s ion 

On August 3, 1937, Mayor Bernard F. Dickmann appointed 
Dr. Ralph A. Kinsella to the Commission to take the place 
of Mr. Ernest J e Russell, whose term expired on June 1, 

1937, at which time he requested that he not be reappoint- 
ed, after having served as a member for twenty years. At 
the same time, Mrs. E. M. Grossman, Mr. G. J. Nooney and 
Judge Jesse McDonald were each reappointed to the Commission 
for a second four year term. 

The Commission, at its first regular fall meeting on 
September 23, 1937, unanimously elected Judge Jesse McDonald 
as Chairman to succeed Mr. E. J. Russell. 

At the annual meeting held on January 20, 1938, Judge 
Jesse McDonald was unanimously re-elected Chairman of the 
Commission for the coming year, and Mr. G. J. Nooney was 
unanimously re-elected Vice-Chairman. 
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On March 8, 1938, Mr. Aaron Waldheim, who had 
served as citizen member of the Commission since September 
20, 1935, passed away. His loss will be keenly felt by 
the Commission, whose work he was greatly interested in, 
and by the entire city, where for many years ho had been 
an outstanding civic leader. At the close of the fiscal 
yoar, there had been no appointment to the vacancy result- 
ing from Mr • Waldheim* s death. 

Changes in the staff during the year included the 
resignation on September 1, 1937 of Mr. John G. Marr, 
assistant engineer, to accept the position of engineer 
with the City Planning Commission of Oakland, California . 

Miss Clara T* Pendleton, of the staff, was appointed 
acting assistant enginoor. Mr. Eugene Cissell was again 
reappointed on August 1, 1937 to fill a position as draftsman. 

Meetings 

Seven regular meetings were held by the Commission 
during the yoar. At the regular meeting on December 16, 

1937, the following standing committees wore appointed 

1. Legal 

2. Population, Land Use & Zoning 

3o Program of' Work and Master Plan 

4. Public Works and City f s Appearance 

5. Recreation 

6. Streets and Traffic 

During the year six (6) meetings were held by the 
Population, Land Use and Zoning Committee. The Program of 
Work and Master Plan Committee held one meeting. 
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ACCOUNT 


APPROPRIATION 


SuX^. «[j>14 , 303 • 00 


Record Boots & Ferns.... 100.00 

Ot her S tat lonery 150.00 

Post see,,, 100.00 

Other Office Expense.... 450.00 

Printed Fo.tma.l Reports.. 650 o 00 

Surveying & Drafting. . . . 300.00 

Office Furr iture. ...... . 100.00 


#16,248.00 

Balance Not Expended.... 


NAN0IA1 BALANCE 


193f - 1938 


FINAL 

APPROPRIATIONS 
AFTER TRANSFERS 

EXPENDITURES 

BALANCE 


#13,308.00 

#12,347.96 

#960.04 


50.00 

32.65 

17.35 


150.00 

151.15 

1.15 

Over- 

drawn 

100.00 

100.00 

— 

840.00 

835.18 

4.82 


650.00 

646.16 

3.84 


350.00 

349.58 

•42 


800.00 

632.90 

167.10 


#16,248.00 

#15,095.58 

#1,153.57 

1,15 

Over- 

drawn 


#1,152.42 



PART TWO 


A SUMMARY 
OF 

TWENTY YEARS OF CITY PROGRESS 
1917 - 1937 
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U I S C E L L A N E 0 U S 


NOTES 


Figures contained in this summary of Twenty Years of 
Progress in Saint Louis, Missouri are listed under specific 
headings which were 'requested by the St. Louis Regional 
Planning Commission. 

In addition to the items listed herein, there was also 
costs for paving of streets , lighting of streets, sewer 
construction, water main extensions and a number of other 
miscellaneous items of cost which would increase this total 
by several millions of dollars.. 

The cost of Major Streets as included is only for 
acquisition of land and buildings and no attempt has been 
made to include the cost of streets other than those 
completed and on the Major Street Plan at the present time. 

The following departments of the City of Saint Louis, 
through their cooperation have helped to make available, 
complete figures under the several definite headings on the 
following pages 

1. Board of Education 

2. Board of Public Service 

Department of Bridges and Buildings 

President’s Office 

3. Comptroller’s Office 

4. Condemnation Division of the Law 

Department 

5. Department of Parks and Recreation 

6. Department of Public Utilities 

7. Department of Streets and Sewers 
-8i St. Louis Publio Library 

9. St. Louis Zoological Board of Control 
10. Water Commissioner's Office 
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In 1910 tho City Plan Association was launched by 
twenty-fivo civic minded business men. Through the activi- 
ties of this association, much interest in city planning 
was aroused and as a result tho City Plan Commission of 
St. Louis was created by Ordinance in 1911. 

Tho City Plan Commission hold its first meeting in 
1911. During tho same year members of tho Commission wore 
appointed and rules and regulations wero adoptod. 

There were no comprehensive planning studies prepared 
during that period. Tho principal work of tho Commission 
was conccntratod on tho Proposed River Terminals and Control 
Traffic Parkway Plan 0 In 1915, a public referendum was 
hold, and the Central Traffic Parkway was dofoatod. As a 
result the entire Commission rosigned in Juno, 1915. 

Tho following reports wore prepared during tho period 
between 1910 and 1916:- 

1* City Plan Association Roport 1910-1911 

2 a Central Traffic Parkway - July, 1912 

5. Charter Amendment - Establishment of Parks 
and Parkways 

4 ® Sto Louis River Front, including Annual 
Report of January 1913 «, 

5. Municipal Institutions of St. Louis - 

March, 1914 

6. Five Possible Locations and Comparative 

Cost of Proposed River Terminals - March 19, 

1914 » 

7. Central Traffic Parkway of St. Louis - 

February 9, 1915. 
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Following the experience of the Commission in 1915 
the City of St. Louis realizing that in order to have 
a well functioning City Plan Commission it must be sponsor- 
ed directly by the City itself. 

Appropriations were made for the fiscal year 1916-17 
from general revenue sufficient to inaugurate a City Plan 
Commission to be sponsored by the City of St. Louis. The 
Commission consisted of nine citizen members and five city 
officials. The citizen members and city officials under 
whose direction comes the execution of all physical im- 
provements affecting public works, sopvos without compensa- 
tion. The appropriation from municipal revenue given to 
the Commission was for the employment of a technical staff 
to formulate ideas for a long range program of comprehen- 
sive planning® 

Between 1916 and 1937 some fifty reports have been 
prepared by the Commission covering all phases of planning 
programs. These reports have been widely distributed to 
individuals and organizations throughout the United States 
and a number of foreign countries. 
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A SUMMARY 

or 

TWENTY YEARS OF PROGRESS 
IN 

SAINT LOUIS MISSOURt 

1917 - 1937 

t • PUBLIC BUILDINGS AND PLAZAS 


AREA COST OF COST OF 

Acres construction site 


A) ALOE PLAZA 


LOCATED FROM CHESTNUT to market streets 
between | 8 th AND 20 th STREETS, C. Bo 894 
AND 903 . 


I. acquisition of site, included AS A 

MAJOR STREET, LISTED as THE OPENING 
AND WIDENING OF MARKET STREET. THE 
COST OF ACQUISITION OF THESE TWO 
BLOCKS WAS $ 2 , 512 , 658.94 


2. CONSTRUCTION COSTS TO DATE, ORDINANCE 
NUMBER 40780, WHICH APPROPRIATED 
$47,500.00 FOR SCULPTURES AND 
$52,500.00 FOR DEVELOPMENT ...... 

TOTAL 


2.19 


$ 100,000.00 

2,19 $ lOUtOQO.OO 


B) CIVIL COURT HOUSE 

Locateo between 11 th, |2th. Chestnut 
and market Streets, c. b, 489. 

1. ACQUISITION OF SITE, ...... 

2. COST OF CONSTRUCTION OF BUILDING, 
AS OF MAY 15, 1937 ....... , 

total 


$462,841 .80 

$5,142,186.27 



*» 45 - 


I. PUBLIC BUILDINGS AND PLAZAS (CONTINUED) 


C) ENGINE HOUSES 

FOR ACQUISITION OF FOUR SITES AND CONSTRUCTION OF ELEVEN STATIONS. 



Area 

acres 

COST OF 
CONSTRUCTION 

COST OF 
SI TE 

number 32 - reconstructed 
503 NORTH 20TH STREET 

— 

$ 26,599.67 

— 

NUMBER 3 - RECONSTRUCTED 
3648 SOUTH BROADWAY 

— 

28,978.26 

— 

NUMBER 23 - 

6500 Michigan Avenue 

o.|4 

28,437.71 

$ 2,025.00 

number 53 - 
5245 natural bridge 

0 . i4 

20,945.38 

5,625.00 

number 55 - 
5435 partridge 

0.91 

28,845.32 

2 , 500.00 

number 17 - reconstructed 

3220 EASTON AVENUE 

- 

UO, 419.00 

— 

NUMBER 56 - (CHRISTY PARK) 
5100 SOUTH K1NGSHIGHWAY 

- 

4| , 372.00 

— 

Number 43 - 
4S|0 enright Avenue 

0.44 

46,746.85 

112,000.00 

NUMBER 8 - RECONSTRUCTED 
I50| SALISBURY AVENUE 

- 

31 ,91 1 .00 

— 

NUMBER 15 AND 39 - 
RECONSTRUCTED 

415 South Broadway 

- 

49 , 000.00 

— 

NUMBER 2| - RECONSTRUCTED 

3417 market street 

- 

47,187.00 


TOTAL , 

1.63 

^’H 42 ’ 64 ) 

$390,400.00 

($ 22 , 150 , 00 ) 
$22,2 00.00 
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I. PUBLIC BUILDINGS AND PLAZAS ( CONTI NUEO ) 


AREA COST OF COST OF 

ACRES CONSTRUCTION SITE 


0 ) 


INSTITUTIONS 

I. ARMORY AND DRILL HALL (1936) 


a) spring and market 1*64 

total i*64 


UNDER CONSTRUCTION $109.51 I ‘00 


($109,51 1 -00) 

$109,500.00 


2. BELLEFONTAINE FAtJM 
FOR BOYS, Sy. LOUIS 
COUNTY, MISSOURI. 
PURCHASED IN 1913* 


a) COTTAGES 6, 7 AND 8 '. 


$100,145.37 

— 

B) RECEIVING COTTAGE . . 


34,504.35 

^ - - 

C) ADMINISTRATION 

BUILDING 


47,799.93 

~ ~ - 

d) SHOP BUILDI NG . . . . 
TOTAL 


50.000.00 

— — — 


($232,449.65) 

$232,500.00 

— 

CITY HOSPITAL AND ADJACENT 
BUILDINGS, AREA ACQUIRED 

3.54 



A) CLINIC BUILDING GARAGE 


$ 24,929.85 

- - - 

B) CLINIC BUILDING . . . . 


304,874.30 

— 


0.86 

563,803.96 

^ 72,569.05 

d) service building * • • 

(CONSTRUCTION 
COST TO DATE) 

0.36 

103,058.00 

(approx.) 

17,224.35 

e) psychopathic building 

2.32 

NOT STARTED 

109,866.83 

f) department of Radio- 


70,000.00 

— 

g) Furnishing nurse’s home 


65,000.00 

— 

h) SNODGRASS LABORATORY 
EQUIPMENT • 


32,000.00 

— 


TOTAL 


5-54 




I , I 63 , 666. I I ) 
1 ,163,700.00 
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I. PUBLIC BUILDINGS AND PLAZAS (CONTINUED) 


AREA 

ACRES 


COST OF 
CONSTRUCTION 


COST OF 
SITE 


D) INSTITUTIONS (CONTINUED) 

4. CITY HOSPITAL NUMBER TWO, FOR 
NEGROES, LOCATED AT THE NORTH- 
EAST CORNER OF GARRISON AND 

Lawton avenues, c. b. 1016, 
ACQUIRED IN l9l8 

A ) ACQUISI TION OF SI TE 

B) FOR BUILDING already 

CONSTRUCTED 

TOTAL 


0.48 


0.48 


$199,839*34 


$ 1 99 , 800 . 00 


$ 62,500,00 


$ 62,500.00 


5* HOMER G. PHILLIPS HOSPITAL, AND 
ADJACENT BUILDINGS, FOR NEGROES. 
LOCATED BETWEEN WHITTIER, GOODE, 

kennerly and St. Ferdinand. 

a) acquisition of site 

b) service building 

c) north ward 

o) administration building . . . 

e) south ward 

f) nurses’ building 

TOTAL 

6 . CITY SANITARIUM 

LOCATED 8ETWEEN ARSENAL, SUBLETTE, 
IRANNON AND FYLER, ACQUIRED BETWEEN 

1846 AND 1907 . 

A) EMPLOYEES' GROUP BUILDING . . . 

b) auditorium builoing 

c) Boiler Room adoi tion ..... 

d) four Sets of Solaria 

e) kitchen addition ....... 

TOTAL 


6.43 $289,898.00 

$328,266.28 UNDER 

549, 689-28 approx. " 
388,516.63 " " 

600,499.86 APPROX. " " 


6.43 ($2,221,017.46) 

2,221,000.00 


$393,076,64 


224,334.95 

— 

123,922.28 

— 

2 10,678.73 

- - - 

135,633.29 

- 


($1,087,645.89) 

I ,087,600,00 
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I. PU BLIC BUILDINGS AND PLAZAS (CONTINUED 1 ) 


AREA 

ACRES 


COST OF 
CONSTRUCTION 


COST OF 
SITE 


D) INSTITUTIONS (CONTINUED) 

7« ISOLATION HOSPITAL AND INFIRMARY 

LOCATED ON ARSENAL STREET, BETWEEN 
JASPER PARK AND 59TH STREET, AC- 
QUIRED IN 1846. 


a) Administration building . . . 


*293,663.64 

— — _ 

total 


$293,863.64 


KOCH HOSPITAL 

Located in st. Louis county, 
Missouri. Original site of 
54.50 ACRES ACQUIRED IN 1854. 

A) ACQUISITION OF ADDITIONAL 
SITE ACQUIRED IN 1923 .... 

105 

293,900.00 

$45,225.00 

b) boiler Room Addition .... 


$21 ,639.25 

UNDER "A" 

c) women's infirmary Building . 


250,612.32 

f» II 

d) men's Infirmary building . . . 


2S2.37S.94 

II II 

e) kitchen building . . 


90,744.12 

(« It 

f) employees' group building . , 


257,622.15 

H II 

g) Laundry building Addition . . 


18,361.82 

ft M 

h) new home for Resident 

Doctor ... 


16,737.39 

II II 

l) women's Infirmary building 
equipment . . 


85,000.00 

II II 

j) kitchen building equipment . . 


70,000.00 

H l< 

k) men’s Infirmary building 

EQUt PMENT 


40,000.00 

»» II 

l) water tower ... 


15,673.04 

»« II 

m) extensions 


35,642.38 

II «, 


105 

($1 ,id4,6||,9i) 
1 ,184,600.00 

($45,225.00) 

45,200.00 
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I. PUBLIC BUILDINGS AND PLAZAS (CONTINUED) 


AREA COST OF COST OF 

ACRES CONSTRUCTION SITE 


D) INSTITUTIONS (CONTINUED) 

9. MERAMEC HILLS, FOR GIRLS 

LOCATED IN ST. LOUIS COUNTY, 
MlSSOUR I 

a) Acquisition of site acquired- in 

1922 , . . . . 

b) dormitory building 

c) dormitory building number two . 

d) office building 

TOTAL 

lo. st. Louis training school for the 
feeble-mi nded. 

LOCATED IN S t . LOUIS COUNTY, 

Missouri . 

a) acquisition of site acquired 

IN 1921 and 19 22 

b) four dormitories 

c) service Building 

d) School building 

e) employees’ building 

b) Laundry building . 

g) roads 

h) power Mains 

1 ) equipment . 

j) extensions, roads . 

k) dairy barns, sewers, etc. . , 

total 

D) TOTALS 


175-5 


$35,000.00 


$ 79,883-72 

UNDER "A" 


63,827.63 

II II 


11,135-99 

II II 

175.5 

($'54,847.34) 

$154,800.00 

$35,000.00 


596.76 

— 

$217,000.00 


371,629.51 

UNDER "A" 


136,261.50 

II II 


1 40,349.22 

II II 


86,103.11 

It II 


75,232.87 

11 11 


45,243.54 

II II 


109,750.00 

II II 


38,135-36 

II II 


14,999.29 

II 11 


165,500.00 

• 1 II 

596.78 

($1 ,273,404.40) 
1 ,273.400.00 

$217,000.00 


•■•39.37 1 7, at 1 ,300.00 $958.800.00 

ACRES 
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t. PUBLIC PUILDINGS AND PLAZAS (CONTINUED) 



AREA 

Acres 

COST OF 
CONSTRUCT! ON 

COST OF 
SI TE 

E) LAMBERT MUNICIPAL AIRPORT 




located in st. Louis county, 

MISSOURI 

1) acquisition of Site acquired in 

1928 AND 1929, APPROXIMATE AREA 

585 

• 

$499,060.23 

2) EXPENDED ON CONSTRUCTION FOR 

Buildings, etc. 


$1 ,402, 195.04 


total 

585 

($1 ,402,195*84) 
1 .402.200.00 

($499,060.23) 

499.100.00 

F) MARKETS 




l) UNION MARKET, C. B. 121 


$1 ,238,441 .66 

— 

2) soulard Market 

C.n. 374 n and 3SIN 


2 02,995.00 

— 

3) Biddle Market, c. b. 564e .... 


103,464.90 

, — ^ t - 

total 


( $1 ,630,901.64) 
.1, 630. 900.00 

— 

G) MCKINLEY PLAZA 




Located at the western terminus of the 
MCKINLEY BRIDGE IN C. B. 6300. 




1) acquisition of site, included as 
a major street item, listed open- 
ing of Salisbury and farrar streets, 
total cost of both $120,199*00. . 

0.63 



2) for Construction of Retaining 
Wall 


$6,500.00 


total 

0.63 

$6,500.00 


H) memorial plaza 




located between 12th and 15th, from 
olive and pine to market street. 

I ) acquisition of site, 

6 OPEN BLOCKS .......... 

9*54 


$4,594,729.72 

2) construction cost to date, 

ORDINANCE 40324 FOR a sprinkling 
SYSTEM .............. 


$50,000.00 


total 

9*54 

$50,000.00 

($^,594,729.72) 

4_, 594. 700.00 
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I • PUBLIC BUILDINGS AND PLAZAS (CONTINUED) 


I ) MUNICIPAL AUDI TOR IUM 

located between I 4th AND 15th, from 
Market Street southwardly, city blocks 
209E and 209W 

1 ) acquisi tion of site 

2) construction of building, 

as of may 15, 1937 

total 


J) municipal bridge plaza 


located at the western terminus of 
the municipal bridge in c. B. 420. 


1 ) 


acquisition of site, including 

THE WIDENING OF 7TH STREET . . 


2 ) 


FOR construction 


TOTAL 


K) MUNICIPAL THEATRE 
Located in forest park. 

I ) NO COST FOR ACQUISITION OF SITE. 

2) CONSTRUCTION AND IMPROVEMENT 

COSTS TO DATE 

TOTAL 

L) PUBLIC LIBRARY 

LOCATED AT 3309 SOUTH GRAND AvENUE, 

C • 3 • 20^5 • 

1) acquisition of site, which was 

PURCHASED BY MR. GEORGE 0. CARPENTER 
AND DONATED 

2) FOR CONSTRUCTION OF CARPENTER 

Branch library . 

total 


AREA 

ACRES 

COST OF 
CONSTRUCTION 

COST OF 
SITE 

5*69 


$1 ,0£!4, 155*00 


$5,514,619.26 

— 


($5*514,619.26) 

5,5l4.600.00 

$! ,08.4, 155.00) 
1,034.200.00 

l.3i 

6,000.00 

$210, BOO. 00 

1*31 

$6,000.00 

$2 10. 300.00 


$500,000.00 



$500,000.00 


0.35 

$126,700.00 

$13,000.00 

0.35 

$126,700.00 

$.13,000.00 
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I. PUBLIC BUILDINGS AND PLAZAS (CONTINUED) 



area 

Acres 

COST OF 
CONSTRUCT! ON 

COST OF 
SITE 

M) ST. LOUIS ZOOLOGICAL PARK 




LOCATED IN FOREST PARK 

l) NO COST FOR ACQUISITION OF SITE 




2) PRINCIPAL CONSTRUCTION COST 
TO DATE 


$1 ,465,000.00 


total 


$1 ,465.000.00 


N) POLICE STATIONS AND OTHER POLICE BOARD 

BUILDINGS 



FOR ACQUISITION OF TEN SITES AND 
EIGHT BUILDINGS 




1 . MOUNTED DISTRICT - 

2632 HAMPTON AVENUE 

1.01 

t 16,247.24 

( APPROX. ) 

$8,575,00 

2, DISTRICT NUMBER TEN - 

4$4s easton Avenue 

Purchased in 1880 . 

3. District number nine - 

30 1 5 Lucas avenue . 

0.54 

113,754.49 
(approx. ) 

132,216.45 

(approx. ) 

7,000,00 

4. police Garage - 

317 south twelfth street ..... 

0,44 

239,010.63 

21 ,300.00 

5. new police headquarters 

1200 Clark avenue . . 

1 «*39 

2,308,896.93 

2 79,956.00 

6. DISTRICT NUMBER SIX 

5076 West Florissant avenue .... 

0.36 

120,000.00 

21 ,000.00 

7. DISTRICT NUMBER ONE - 

909 holly hills avenue ...... 

0.42 

161 ,679,78 

20,446.00 

8. tAFAYETTE 4 PRESTON PLACE, 

southwest corner . 

0.49 

NOT CONSTRUCTED 

1 2,000.00 

9. 1 2TH & LYNCH 9 

NORTHWEST corner 

0.45 

under Construction 

6,000.00 

10. 1 9TH 4 PENROSE, 

SOUTHWEST CORNER 

0.56 

not Constructed 

7,000,00 

1 1 . POLICE GARAGE - 

3919 Laclede avenue . 

0.87 

239,010,63 

21 ,300.00 


TOTAL 


6.53 


( $3,430,816. 1 5) 
3.450.800.00 



53 


I. PUBLIC BUILDINGS AND PLAZAS (CONTINUED) 


AREA COST OF COST OF 

Acres construction site 


0) SOLDIERS' MEMORIAL BUILDING 

Located between 13th, i 4th, pine and 
chestnut streets, c. B. 500. 

1) acquisition OF site . • l.6o $625,700.00 

2) CONSTRUCTION OF BUILDING, 

AS OF MAY 15, 1937 $ 815,427.56 


TOTAL 


t .60 $815,427.56 $625,700.00 

8l 5.400.00 


p) UNITED STATES COURT HOUSE AND CUSTOM HOUSE 


LOCATED BETWEEN IITH, I 2TH, MARKET AND 
Walnut Streets, c. b. 2o6n. 

1) Acquisition of site, acquired by 

CONDEMNATION. AWARD FILED IN 1930 1.79 

2) CONSTRUCTION OF BUILDING; 

A - CLEARING OF SI TE , 

B - EXCAVATION AND FOUNDATION . . 

C - CONSTRUCTION OF BUILDING . . . 

D - ELEVATORS 

E — LIGHTING FIXTURES 


I ,655.00 
290,256.95 
2,642,988.18 
160,867.00 
16,958.17 


$1,069,027.32 


TOTAL 


1-79 ($3,112,725.30) 

U-I2,i 00. ~ 


iliii. 


00 


($1,069,027.32) 
I .069.000.00 


Q) miscellaneous 

1. PEDESTRIAN TUNNEL - 

1 2th 4 market Streets 

2. CORONER'S COURT BUILDING - 

1236-1304 Clark Avenue . 

3. North Market street docks - 

INCLUDING CONVEYOR AND TRESTLES. . 

4. MUNICIPAL SERVICE BUILDING - 

IIth, ! 2th, Spruce, Clark . . 

5. SUBSTATIONS - 

A) SUBSTATION ’B' 

B) SUBSTATION *C' 

C) SUBSTATION 'D" 

D) CONSTRUCTION COST, 

SUBSTATIONS 'B', 'C' AND 'D' . 

e) Equipment substation 'b* . . . 

f) equipment Substation *c’ . . . 

g) EQUIPMENT SUBSTATION 'D* . . . 

h) heating system, 

Substations # B', 'c' and 'd'. 

I ) Substation 'e', building . . . 

J) SUBSTATION *E', EQUIPMENT . . 

K) SUBSTATION * F ' , BUILDING . . . 

L) SUBSTATION »F', EQUIPMENT . . 


TOTAL 


- 

$26,900.00 

— 

0,23 

161 .000.00 

$32,700.00 

8.89 

624,700.00 

— 

2.27 

1 ,002,600.00 



0.16 

0.17 


2 ,000® 00 
10,200.00 

o7i5 

39.998.00 

34.900.00 

33.400.00 

32.900.00 

8,000.00 

27,521.78 

32.400.00 

18.209.00 
26,000.00 

2,400*00 

0.48 

( $253,328.78 ) 

253.300.00 

$14,600.00 
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|. PUBLIC BUILDINGS AND PLAZAS ( CONTINUED) 


Q) miscellaneous (continued) 

AoEA 

ACRES 

COST OF 
CONSTRUCTION 

COST OF 
SITE 

6. MUNICIPAL ASPHALT PLANT - 

located on property acquired by 
the water department on 
detonty street, 

BUILDING AND EQUIPMENT . . . • v • 


$ 19,900.00 


7. garbage Grinding Plant number one 

VANDEVENTER AND FOREST PARK BLVD. 

- 

40,000.00 

— 

8. r e fuse collection garage AND 
maintenance shop, vandeventer 

AND FOREST PARK BOULEVARD .... 

— 

60,200.00 

— 

9- Garbage grinding plant number two 
707 SOUTH 15th street ...... 

0.24 

55.r4Qp.iOfi 

iio. 600*00 

miscellaneous totals 

12.11 

$2,244,000.00 

$57,900.00 


* 
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I I . GRADE SEPARATIONS AND BRIDGES 


COST OF 
CONSTRUCTION 


A) VIADUCTS OVER RAILROADS 

I. CHOUTEAU AVENUE VIADUCT 
TIFFANY TO VANDEVENTER 


$ 215 , 522.20 


2. BELLERIVE PARK BRIDGE, 
OVER SOUTH BROADWAY . 


53,351.23 


3. SOUTHWEST AVENUE VIADUCT, 

OVER MISSOURI PACIFIC RAILROAD 


31,607.32 


4. i4th street viaduct, 

OVER THE MILL CREEK VALLEY 


594,657.77 


5. K1NGSHIGHWAY viaduct, 
through Penrose park 


186,936.44 


6. goodfellow avenue viaduct, 

®vefl THE TERMINAL RAILROAD 84,020.44 

{ UNoe-R u 

7. natural bridge avenue viaduct, 

OVER THE TERMINAL RAILROAD 23,664.58 

(Reconstruction) 

8. DELMAR BOULEVARD VIADUCT, 

Over the Wabash r a ilroad ... 465,751.73 

: 

9. Arsenal street viaduct, 

OVER THE FRISCO RAILROAD . 470,771.05 

10. Hampton Avenue Viaduct, 

OVER THE MISSOURI PACIFIC, 

FRISCO, RIVER DES PERES AND 

Manchester Avenue . 306,030.75 


II. Lindell and union viaduct. 

Over the Wabash and rock 

Island railroad.. . 381,926. 55 

TOTAL $2, Si 4 , 1740.06 

2.0 1 4 , 700.00 
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COST of 
SITE 


II. GRADE SEPARATIONS AND BRIDGES (CONTINUED) 


AREA i 

ACRES 


COST OF COST OF 

CONSTRUCTION SITE 


B) BRIDGES OVER THE RIVER DES PERES 

'• gravois avenue bridge , $ 110 , 245.96 

2 . p 1 cadi lly avenue bridge 5 , 842,92 

3. Broadway bridge 113 , 711.68 

4. southwest Avenue bridge , 29 , 735.38 

5. Watson road bridge, indicates 

ONE-HALF COST OF CONSTRUCTION, 

OTHER HALF BORNE BY THE STATE 48,012.01 

6 . Sulphur, Sublette and macklind f 36,801.68 

7. Alabama avenue bridge » . 92, 796,97 

6 . Lansdowne Avenue bridge , 120 , 996.79 

9- MORGAN Ford ROAD BRIDGE 83,460.4| 


10. WELLINGTON AVENUE BRIDGE .... , . 22,271,18 

TOTAL . f , . ($£63,874.98) 


C) MISCELLANEOUS 

I. Chain of rocks bridge, 

CONSTRUCTION OF BRIDGE NOT 
INCLUDING PAVING OF FOUR 
MILES OF HIGHWAY IN ILLINOIS. 

area acquired 10 acres. • ••*••• 10 $ 1 , 990 , 000,00 $|0, 000*00 


2. maline CREEK BRIDGE 74 , 127.44 

3. Municipal Bridge, 

Southern Approach and union 

Station approach • $ 3 , 039 , 934.31 

4. river des Peres parkway Bridge, 

over Watson road . 31,019.82 


TOTAL 


10 ACRES $5,135,081.57 
5.135.100.00 


$ 10 , 000.00 
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II. GRADE SEPARATIONS AND BRIDGES (CONTINUED) 


AREA 

ACRES 


COST OF 
CONSTRUCTION 


COST OF 

SITE 


D) RAILROAD BRIDGES OVER STREETS 


1. Wabash railroad, 

over Vandeventer Avenue. ...... $93,216,78 

2. MISSOURI PACIFIC RAILROAD, 

OVER THOLOZAN AVENUE .... 24,223.07 

3. Wabash railroad, 

OVER RIVERVIEW BOULEVARD 44,507-34 

4. Wabash railroad, 

OVER NORTH BROADWAY. . 74,284.17 

5. FRISCO RAILROAD, 

OVER SOUTHWEST AVENUE 123,761.00 

6. Burlington railroad, 

OVER RIVERVIEW DRIVE 101,338.00 


TOTAL 



E) GRADE SEPARATIONS UNDER CONSTRUCTION BY THE MISSOURI STATE HIGH- 
WAY COMMISSION WITH WORKS PROGRESS ADMINISTRATION FUNDS. 


1. KINGSHIGHWAY BOULEVARD, 

OVER THE MISSOURI PACIFIC RAILROAD 

2. DEBAUVIERE, 

Laurel and Waterman, 

Hamilton and Kingsbury, 

over the Wabash railroad 

3. Missouri pacific railroad, 

over ivory avenue, acres 
ACQUIRED 


TOTAL. 


$ 487,700.00 
655,400.00 

0.39 208 , 300.00 $ 33 , 080.00 

0.39 $1,451,400.00 ( $33,080.00) 

33,100.00 
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III. SCHOOLS 


A) BOARD OF EDUCATION 

*« for Purchase of sites, 

154.67 ACRES 

2 . FOR CONSTRUCTION OF THE 

following buildings:- 

a) TWENTY-SIX ELEMENTARY 

SCHOOLS 

b) three special schools .... 

c) one intermediate high school 

d) One vocational school .... 

e) three high schools 

f) three Miscellaneous buildings 

g) nineteen Alterations and 

additions to existing 
Buildings 

TOTAL 


COST OF 
CONSTRUCTION 


COST OF 
SITE 


$2,358,200.00 


$7,574,000.00 

759.000.00 

1 .180.800.00 

1 .665.900.00 

3.868.300.00 

1 .068.700.00 

I , |4| ,000.00 

$ 17,257.700.00 $ 2,358.200.00 
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IV. WATER DEPARTMENT 


A) HOWARD BEND PLANT AND 
STACY PARK RESERVOIR, 

CONSTRUCTION, EQUIPMENT AND 1 6 j> MILES 

OF CONDUIT FROM HOWARD BEND TO 

ST. LOUiS, MISSOURI ... 


B) STEEL PRESSURE CONDUIT, 
HOWARD BeND VIA STACY PARK 
TO GRAND AND E! CHELBERGEfi 


C) COMPTON HILL RESERVOIR, 
RECONSTRUCTION . . . . 


D) COMPTON HILL RESERVOIR, 
CONSTRUCTION OF CONCRETE 
COVER 


E^ BADEN AND BISSELL'S POINT, 
CONSTRUCTION OF CONCRETE 
COVER 


F) BADEN TO BISSELL'S POINT, 
CONSTRUCTION OF CONDUIT . 


G) BISSELL'S POINT, 

STEAM EXPANSION PUMP 


H) CHAIN OF ROCKS, 
SHORE INTAKE TOWER 


I ) SANI TARIUM POWER PLANT, 
ADDITION 


AREA COST OF COST OF 

ACRES CONSTRUCTION SITE 

243.00 

50.00 

$11,952,066.81 $268,085.60 

2,058,000.00 

287,187.70 

254,122.87 

528 . 564.79 

232,172.50 

148,287*46 . 

235.871.80 

125,203.53 


J) PIPE YARD, 

DETONTY, MCREE ANO 

KlNGSHIGHWAY 10.50 


160,000.00 


K) WATER DEPARTMENT OFFICE, 
MCREE AND KlNGSHIGHWAY 


68,277.84 


L) TRACT OF LAND, 

U. S. SURVEY 1829 NEAR 

Chain of rocks 31.18 26,000.00 


total 


334.68 



V. PARKS, PLAYGROUNDS. ETC. • 


(for detailed data under this 

HEADING SEE PAGES 

6s to 75, inclusive) 


area 

ACRES 

COST OF 
CONSTRUCTION 

COST OF 
SITE 

a) PARKS AND PLAYGROUNDS, 

ACQUISITION OF EIGHT SITES 
by DEDICATION 


.... 


B) PARKS AND PLAYGROUNDS, 

Acquisition of twenty sites 

CONDEMNED OR PURCHASED BY 

THE CITY OF ST. LOUIS 

. . 146.15 


$1 ,878.000.00 

c) BATH HOUSES, 

CONSTRUCTION COSTS, ETC 


160 , 000.00 

— 

d) floral conservatory, 

located in forest park 


1 18,000.00 

_ _ _ _ 

e) miscellaneous, 

CONSTRUCTION COSTS, ETC 


706 , 000.00 

— — 

F) PARKS, 

CONSTRUCTION COSTS, ETC 

• • — — * 

1 , 136,000.00 

— _ _ _ 

g) playgrounds, 

CONSTRUCTION COSTS, ETC. . . . . 

• • **“ —* 

669 , 000.00 

— — — — 

h) swimming pools, 

CONSTRUCTION COSTS, ETC 


84,000.00 


TOTAL 


$3,073,000.00 

$1 ,878,000.00 
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VI. MAJOR STREETS 


(TOR DETAILED DATA UNDER THIS HEADING SEE PAGES 76 TO 9 £, INCLUSIVE) 


A ) I!™ 6 -!! o9 QU . l S ED B V DEDICATIONS WITHOUT ANY COST TO THE 
CITY OF ST. LOUIS, MISSOURI. 


STREETS WIDENED 2.67 MILES 

STREETS EXTENDED 8 . 1 6 " 

TOTAL DEDICATED 10.83 " 


B) STREETS ACQUIRED BY CONDEMNATION BY THE CITY OF ST. LOUIS 

streets widened . 32.55 miles 

streets Extended i4.36 " 

Total acquired by 

CONDEMNATION . . 46.91 " 


c) MILEAGE ON MAJOR STREET PLAN COMPLETED 
TOTAL 


57*74 miles 


D) TOTAL MILEAGE ON the MAJOR STREET PLAN AT THE PRESENT TIME 
TOTAL 


277*49 Miles 


£?fJ.?,°o NE BY PROp ERTY OWNERS 

within BENEFIT DISTRICTS $17,296,800.00 


COST BORNE 8 Y THE CITY 
OF ST. LOUIS. . . 

TOTAL COST .... 


5.422.200.00 


$ 22.719.000.00 


VII. SUPER-HIGHWAY 


MILEAGE 

I. KINGSHIGHWAY boulevard to 
SK INKER ROAD, ACQUIRED BY 

DEDICATION THROUGH FOREST PARK 2. |£ 


2. VANDEVENTER AVENUE TO 
KINGSHIGHWAY BOULEVARD, 
ACQUISITION OF LAND AND 
BUILDINGS BY DIRECT PURCHASE 


0.98 


3. CHOUTEAU AVENUE VIADUCT TO 

VANDEVENTER AVENUE, ACQUISITION 
OF LAND AND BUILDINGS BY DIRECT 
PURCHASE 


0.09 


TOTAL 




4. CREDITS 


NET COST 


PAVING AND OTHER INCIDENTAL CONSTRUC- 
TION COSTS NOT INCLUDED HERE. 


COST 

$802,023.64 

33,776.00 

$835,601.64 

23.000.00 

($812,801.64) 

812,800.00 
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TWENTY YEARS OF PROGRESS 
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RECAP 

1 TULATION 




AREA 

ACRES 

COST OF 
CONSTRUCTION 

Cost or 

SITES 

TOTAL COST 

II. GRADE SEPARATIONS AND BRIDGES 





a) Viaducts over railroads 


$2,814,700.00 


$ 2,814,700.00 

b) bridges over river des peres . . 


663 , 900.00 


663 , 900.00 

c) miscellaneous ......... ... 

10.0 

5,135,100.00 

$ 10 , 000.00 

5,145,100.00 

d) railroad bridges over streets . . 

► — 

46l , 300.00 


46 l , 300.00 

e) grade separations, Missouri state 
highway commission and w. p,. a. . 

0.39 

1 ,451 ,400.00 

33 , 100.00 

1 ,484,500.00 

SUB-TOTAL 

to.39 

$10,526,400.00 

$ 43 , 100.00 

$ 10 , 569 , 500.00 

III. SCHOOLS 





a) board or education ....... 

. 1 54.67 

$17 * 257 * 700. 00 

$2,358,200.00 

$ 19 * 615 , 900.00 

IV. WATER DEPARTMENT . . 

. 334.68 

15,889,800.00 

454 , 00.00 

16 , 343 , 900.00 

V. PARKS, PLAYGROUNDS, ETC* • • - - . • . 

. 429.25 

3 , 073 , 000.00 

1 ,878,000.00 

4 , 951 , 000.00 

TOTAL AREA ACQUIRED AND COSTS,, 

1. TO V., INCLUSIVE 

. 2,448.34 

$ 80 , 575 , 600.00 

$14,736,200.00 

$ 95 , 311 , 800.00 


VI. MAJOR STREETS 

VII. SUPER-HIGHWAY , 

TOTAL MILEAGE AMO COSTS - VI. ANP VII. 


1 . AREAS AND COSTS . 

2. MILEAGES AND COSTS 



RECAPI TULATION 


MILEAGE 


Cl TY'S 

TOTAL 

COMPLETED 

BENEFITS 

SHARE 

COST 

57.74 

$17,296,800.00 

$5,422,200.00 

$22,719,000.00 

3.23 


812,800-00 

812,800.00 

60.97 

+17,296,800.00 

$6, 235, 000. 00 

$23, 53 t ,800.00 


TOTAL 


2.U4S, 33 ACRES 
60.97 MILES 


$95,31 I ,800.00 
23,531 ,800.00 


$1 18,843,600.00 
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PARKS AND PLAYGROUNDS 


1917 - 1937 
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PARKS AND PLAYGROUNDS 


The following detailed list represents the location, 
area, and respective cost of all parks, playgrounds and 
hath houses acquired between 1917 - 1937 , whether by dedi- 
cation or condemnation. The benefit assessments, city’s 
share and total cost of each are listed together with the 
method of acquisition. 


1. ADAMS PLAYGROUND 


2. ARSENAL STREET PARK 


- C.B.3979 - Extending 
east from Newstead 
between Norfolk and 
Vista e 

AREA 2,26 ACRES. 
A-Benef it Assessments 


Refunded $ - _ - 

B-City's Sh^re...., 112 >893.50 

C-Total Cost $112,893.50 


ACQUIRED in 1928 
See Ordinance 33785. 

- C.B.4784 - Extending 
Nor th and South of 
the viaduct and east 
of Ellendale Ave* 

AREA 6.62 ACRES. 

City’s share out of 

Item No. 8. ........ ® $10,892.00 


3. BATH HOUSE #5 


ACQUIRED IN 1930. 

See Ordinance 35159. 

C.B.1724 - Northwest 
corner Jefferson & 

Adams Avenues. 

AREA 0.34 ACRES 
Purchased out of 

item No, 8 $ 16,500.00 


ACQUIRED IN 1929 
See Ordinance 37870 
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PARKS AND PLAYGROUNDS 1917-1937 - Continued 


4. BLOW PLAYGROUND - C.B.3020 - Extending 

South from Loughbor- 
ough between Virginia 
and Vermont. 

AREA 1.44 ACRES. 

PURCHASED out of item 

No. 8 $ 10,000.00 

ACQUIRED in 1928. 

See Ordinance 36842. 

5. BUDER BATH HOUSE - Hickory near Califor- 

nia. 

AREA 0.29 ACRES. 

DEDICATED, gift of 

G. A. Buder, et al, 

in 1917 | 

6. BUDER FIELD HOUSE SITE - Ewing and Hickory. 

AREA 0.21 ACRES. 

DEDICATED, gift of 

G. A. Buder , et al, 

in 1917 $ 

7. BUDER RECREATION CAMP - Valley Park, St. 

Louis County. 

AREA 139.05 ACRES. 

DEDICATED, gift of 

G. A. Buder, et al, 

in 1918 $ 

8. BUS CHE BARK - West side of Broad- 

way between north & 
south Calvary Aves. , 

AREA 8.3 ACRES 

DEDICATED, gift of 

Calvary & Bellefon- 

taine Cemeteries 

in 1931. $ 
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PARKS AND PLAYGROUNDS 1917-1957 - Continued 


9. CARONDELET PLAYGROUND - C.B.3180 - DAVIS 

Peopping, Michigan 
& Minnesota. 

AREA 1.99 ACRES. 

PURCHASED out of 

item no - 8 $ 15,458.30 

ACQUIRED in 1930. 

See Ordinance 37583. 

10. CHEROKEE PLAYGROUNDS - (formerly Lemp Park) 

C. Bo 1535 and. 1538 - 
extending from 13th 
to Lemp between Wyo- 
ming a; id Utah. 

ARsCi A r 8< 2 5 A ORjj S . 

PUR CHASID cut of 

Item No. 8.... $ 90,000.00 

ACQUIRED in 1924. 

See Ordinance 33061. 

11. CLIFTON PARK ADDITION - C.B.4649A and 4799. 

AREA 2.30 ACRES. 

A-Benefit Assessments $ 18,951.52 

B-City’s Share - - - 

C-Total Cost | 18,951.52 

ACQUIRED in 1925. 

See Ordinance 31577. 

12. CLINTON PLAYGROUND - C.B.480 - Extending 

south from Hickory 
to the frontage on 
Park Avenue, and 
between Dillon and 
Grattan. 

AREA 2.47 ACRES. 

A-Benefit Assessments $ 27,520.50 

B-City^s Share 139,929.50 

C-Total Cost, $1 67, 450.06 

ACQUIRED in 1932. 

See Ordinance 37564. 
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PARKS AND PLAYGROUNDS 1917-1937 - Continued 


13, FOX PLAYGROUND 


14. FRANCIS PARK 



15. 


MCDONALD - UTAH - 
BENT PLAYGROUND 


16. 



MCKINLEY PARK AND 
PLAYGROUND 


- C .B. 2090 and 2091. 

Extending from the 
alley east of Cali- 
fornia to Ohio be- 
tween Victor and 
Shenandoah. 

AREA 2.69 ACRES. 

PURCHASED out of 

item no. 8 $ 85,000.00 

ACQUIRED in 1931. 

See Ordinance 39200. 

- Donovan & Eichelberger 
AREA 60.39 ACRES. 

DEDICATED, gift of 

D.R. Francis in 1917... § - - - 


- C.B. 4144-Extending 
from Bent to McDon- 
ald between McDonald 
and Utah. 

AREA 2.36 ACRES. 

PURCHASED out of 

Item No. 8. ......... . $ 12,650.00 

ACQUIRED in 1928. 

See Ordinance 36829. 

C.B. 1930-Extending 

- south from Bremen 
Ave., between 9th 
and 11th Sts. 

AREA 2.58 ACRES. 

A-Benefit Assessments 

Refunded $ - - - 

B-City*s Share....... 109,490.00 

C-Total Cost... $109,490.00 

ACQUIRED in 1926. 

See Ordinance 32408 o 
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PARKS AND PLAYGROUNDS 1917-1937 - Continued 


17. MADISON PLAYGROUND - C.B.462E -Extending 

from Hickory north to 
the frontage on Chou- 
teau Ave o, between 
8th & Paul Streets. 

AREA 1.73 ACRES. 

A-Benefit Assessments § 5,720.80 

B-City*s Share. 71 ,501.24 

C-Tctal Cost $77,022.04 

ACQUIRED in 1927. 

See Ordinance 33787. 

18. MINNIE WOOD PLAYGROUND - C.B. 2620 and 2621 - 

Extending from Jef- 
ferson to Ohio, bet- 
ween Gasconade and 
Meramec. 

AREA 4.50 ACRES. 

DEDICATED to the City 

in 1925........ $ 

19. PENROSE PARK ADDITION - C.B. 4379 - Extending 

from a line 170’ 

South cf & parallel 
with Bircher Street, 

South to the right-of- 
way cf the St. Louis 
Terminal Railway Com- 
pany, & on the west 
by the east line of 
Kingshighway. 

AREA 1.89 ACRES. 

PURCHASED cut cf Item 

No. 8, * $ 3,701.54 

ACQUIRED in 1927. 

See Ordinance 36059 - 
1927. 


PARKS AND PLAYGROUNDS - 1917-1937 - Continued 


20. PLAYGROUND FOR NEGROES - C.B.4166 - Extending 

from Sarah Street 
between West Belle 
and Fairfax. 


PURCHASED out of Item 
No. 8. 

AREA 0.74 ACRES-$43 , 550 
AREA 0.68 ACRES- 20,500 
TOTAL AREA 1.42 ACRES- $ 64,050.00 

PURCHASED in 1937. 

See Ordinances 41032 
and 41033. 


21. RIDDICK PLAYGROUND 


22. SHERMAN PARK 


23. STRODTMAN PLAYGROUND 


24. TANDY PLAYGROUND 


25. TILLES PARK 


- Whittier and Evans. 

AREA .56 ACRES. 

PURCHASED in 1917.....$ 21,700.00 
See Ordinance 29348. 

- Kingshighway and 
Easton. 

AREA 22.04 ACRES 

PURCHASED in 1917. ... .#196 ,560.00 

- C .B. 1151-Extending 
from 13th tc 14th 
between Palm and 
Branch® 

AREA 1.74 ACRES. 

DEDICATED tc the City 

in 1925. ............. # - - - 

- Pendleton & Cottage. 

AREA 5.60 ACRES. 

PURCHASED in 1918.... #102,380.80 

- Located in St. Louis 
County , Missouri. 

AREA 68.62 ACRES. 

DEDICATED to the City 

in 1932. ............o# - - - 
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PARKS AND PLAYGROUNDS 1917-1937 - Continued 


26. TOWER GROVE PARK - Strip surrounding 

Park 200* wide. 

AREA 74.74 ACRES. 

PURCHASED in 1925.... #500,000.00 
See Ordinance 33997* 

27. VASHON RECREATION CENTER - For Negroes. C.B.2244, 

extending from Cardi- 
nal tc Compton between 
Market and Dexter. 

AREA 2.98 ACRES. 

PURCHASED cut of Item 

No. 8.....#* #100,000.00 

See Ordinance 39209, 

1931. 

PURCHASED out of Item 

No. 8. 

See Ordinance 39959, 

1933. 

28. WEBSTER PLAYGROUND - C .B. 362-Extending 

11th to 12th Sts., 
and from Monroe to 
Madison. 

AREA 1.89 ACRES. 

A-Benefit Assessments 
Refunded. .......... 

B-City* s Share. ...... 

C-Total Cost......... 

ACQUIRED in 1925. 

See (Ordinance 33784- 

(Ordinance 39503-1932.) 


1133.437. 50 

;133;43975ff 


$ 4 , 200.00 

#104,200.00 
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COST OF ACQUISITIONS 


PARKS AND PLAYGROUNDS 
1917 - 1937 




AREA IN 

ACRES 

TOTAL COST 



DEDICATED 

PURCHASED 


1 . 

ADAMS PLAYGROUND 


2.26 

$ 112,893.50 

2. 

ARSENAL STREET BARK 


6.62 

10,892.00 

3. 

BATH HOUSE #5 


0.34 

16,500.00 

4. 

BLOW PLAYGROUND 


1.44 

10,000.00 

5. 

BUDER BATH HOUSE 

0.29 



6. 

BUBER FIELD HOUSE SITE 

0.21 



*7. 

BUDER RECREATION CAMP 

139.05 



8. 

BUSCHE PARK 

8.3 



9. 

CARONDELET PLAYGROUND 


1.99 

15,458.30 

10. 

CHEROKEE PLAYGROUND 


8.25 

90,000.00 

11. 

CLIFTON PARK ADDITION 


2.30 

18,951.52 

12. 

CLINTON FLAYGROUND 


2.47 

167,450.00 

13. 

FOX PLAYGROUND 


2.69 

85,000.00 

14. 

FRANCIS FARK 

60.39 



15. 

MCD ON ALB-UTAH -BEN T 
PLAYGROUND 


2.36 

12,650.00 

16. 

MCKINLEY PARK AND 
PLAYGROUND 


2 . 58 

109,490.00 

17. 

MADISON FLAYGROUND 


1.73 

77,022.04 

18. 

MINNIE WOOD FLAYGROUND 

4.50 



19. 

PENROSE FARK ADDITION 


1.89 

3,701.54 

20. 

PLAYGROUND FOR NEGROES 


1.42 

64,050.00 

21. 

RIDDICK FLAYGROUND 


0.56 

21,700.00 

22. 

SHERMAN FARK 


22.04 

222,300.00 

23. 

STRODTMAN FLAYGROUND 

1.74 



24. 

TANDY FLAYGROUND 


5.60 

102,380.00 

*25. 

TILLES PARK 

68 o 62 



26. 

TOWER GROVE PARK ADDITION 


74,74 

500,000.00 

27. 

VASHON RECREATION CENTER 


2.98 

104,200.00 

28. 

WEBSTER PLAYGROUND 


1.89 

133,437.50 


TOTALS 

283.10 

146.15 

($1,878,077.20) 





$1,878,000.00 


* Located in St. Louis County , Mo, 
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MAJOR STREET PLAN 


SAINT LOUIS, MISSOURI 


Following is a list of detailed information represent- 
ing the cost of 64 projects completed to date which were 
acquired by condemnation, consisting of 32.55 miles of 
widenings and 14,36 i^i-les of extensions. 

In addition to this mileage 17 projects were secured 
wholly or partly by dedication consisting of 2.67 miles 
of widenings and 8.16 miles of extensions, or a total of 
57.74 miles completed to date. 

The total figures with regard to division of cost 
of the Major Street projects which follow under ’A* , ®B* , 
and T C*, amount to:- 

’A* - Benefit Assessments - $17,296,815.84 

’B* - City’s Share - 5,422,178.88 

* C* - Total Damages Awarded - $22,718,994.72 

1. ALABAMA AVENUE Davis Street to the City Limits. 

Widening from 60* to 100’ . 

A. $ 16 , 45 7.13 

B ' 90,896.61 

C $107,353'."^ 

Opened to Traffic between 
Mar ceau and Poepping. . . 

August, 1936. 

2„ ARSENAL STREET-VIADUCT AND PARK Jamieson 

to Ellendale. 

Extension 80* wide. 


A. Entire Amount Refunded 

B $ 7,808.00 

C $ 7,808.00 


Viaduct Opened to Traf fic . .April, 1930 
Construction of additional 
connection into present 
Viaduct necessary to Com- 
plete this Project. 
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3® BEAUMONT STREET— — Market Place to Lawton 

Avenue <> 

Widening from 40’ to 90% 

A. $ 19,578.64 

B. .. ............. ........ 1,021.36 

C. .. $“"£0,600.00 

Opened to Traffic. November ,1933 

4. BELLEFONTAINE ROAD-NORTH BROADWAY Cut-off. 

A $ 412.00 

B. ... 3,061.00 

C. .. $ 3,473.00 

Opened to Traffic 1937 

5. BLAIR AVENUE Wright to Hebert Street. 

Extension 60’ Wide 0 

A. . . $ 26,185.53 

B 24,688.82 

C $ 50,874.35 

Opened to Traffic December ,1928 

6. BREMEN AVENUE North 9th to North 11th 

Street. 

Widening from 32* to 60% 

A $ 12,565.25 

B. . 9,082.75 

C. .... § 21,648.00 

Opened to Traffic December ,1928 


7. BROADWAY, NORTH— Morin Avenue to Halls 

Ferry Road. 

Widening from 60 s to 80* 
a nd 90 % 


A. $152,263.70 

B# 27,563.65 

C. .. . $179,827.35 


Opened to Traffic - 

October & December, 1930 

$8. CALVARY AVENUE ’-West Florissant to 

Broadway. 

Widening & extension, 36% 

50*, and 60* wide. 

Dedicated to the City by 
Bellefcntaine & Calvary 
Cemeteries for street 
purposes in 1930. 

Opened to Traffic ..February, 1931 
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9. CARTER-GRAND CUT-OFF— Dedicated to the City 

and opened to traffic in 
1924. 


10 . 


CARTER -MARCUS CUT-OFF. 

A 

B 

C 


Opened to Traffic 


$ 2,269.00 

1,932.33 
$ 4720 T733 

November ,1929 


##11. CHIPPEWA AND LANSDOWNE AVENUES— Grand 

Boulevard to the City Limits. 

Widening from 60* to 80’ and 
extensicn 80’ wide. 

A. $164 ,880.53 

B. 

C $164,880.53 

Opened to Traffic. 1932 


#12. COMPTON AVENUE — Arsenal to Wyoming Street. 

Widening from 30’ to 60% 

Dedicated by the Beard of 
Education in 1932. 

Opened to Traffic August, 1926 

#13. COMPTON AVENUE — Gasconade to Osage Street 

through Marquette Playground. 

Extensicn 60* Wide. 

Dedicated by the city for 
street purposes in 1925. 

Opened to Traffic 1926 

14. COMPTON AVENUE — Magnolia to the alley south 

of Hall i day Avenue. 

Extension 60* Wide. 

A $ 22,100.82 

B 13,705.45 

c......... ............ $ 

Opened to Traffic October, 1928 


15. 


COMPTON-CHOUTEAU CUT-OFF. 

A. 

B 

C 

Opened to Traffic 


$ 9,921.52 

3,686.11 
$ 13,607.63 
November ,1926 


- 78 ' 


16. 


COMPTON -DELMAR (formerly Morgan) Cut-off. 


A 

B 

C 

Opened to Traffic 


$ 6,918.25 

18,081,75 
$ 25,000.00 
October ,1927 


17. COMPTON -MICHIGAN Cut-off— At Del or Street 


A« $ 493.60 

g ^ <,*.♦•••••••• .o« — — 

C. /' . . . - - . 1 493.60 


Not physically completed to 
date. 

18. DE BALIVIERE AVENUE — Widening Lindell Boule- 
vard to the Wabash Railroad, 

Widening 100* to 400*, 

A $ 34,358.50 

r . 33,143.50 

C ‘0"67',50 - '2;UO 

Under construction at the 
present time in connection 
with the DeBaliviere grade 
separation project. 

#19. DELOR STREET Ridgewood Avenue to Christy 

Boul. 

Extension 60* Wide. 

Dedicated by a Subdivider 
to the City for Street pur- 
poses in 1922. 

Opened to Traffic,. September ,1923 


20. EASTON AVENUE Franklin Avenue to Prairie 

Avenue. 

Widening from 60* to 80’ . 

A,. 7. 0^08,159.25 

r„ 96,565.75 

C.......... $504,725.00 

Opened to Traffic ....... .November „ 1929 


21, EIGHTEENTH-CHOUTEAU Cut-off. 

A. ........... .......... $ 18,282.00 

B. ....................... .. 48,101.20 

C. .. $ 66,383.20 

Opened to Traffic April, 1930 


-79 
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22 , 


EIGHTEENTH-GEYER Cut-off. 


A. 

B. 

C 

Opened to Traffic 


0 4,603.96 

0 32,615.20 
37',2l9';i6 
December ,1930 


23. 


ENRIGHT-TAYLOR Cut-off & Enright Opening- 

Wait on to Kingshighway. 
Extension 60’ Wide end Cut 


off. 

A. 

B 

C 

Opened to Traffic 


. $129,299.50 
. 91,248.50 
. $220,548.00 
December ,1932 


24. FRANC IS- COLEMAN Connection— Cass to Maga- 
zine Street. 

Extension 60’ Wide. 

A. $ 4,436.14 

r . 47,494.98 

c! ] ............. $ 51,931.12 

Opened to Traffic December 1,1936 


25 o 


FRANKLIN AVENUE— Third to Ninth. 

Widening from 50* to 80*. 

A. 

Bo 

C. . . . 

Opened to Traffic 


.. $484,487.70 
. . 58,943.30 
.. $543,431.00 
.December ,1928 


26. 


G00DFELL0W AVENUE -McLar an to Halls Ferry Rd 

Extension 80’ Wide. 

A.. • 

B 



Opened to Traffic 


$ 26,668.93 

•*> “ 

$ 26, 668.9b 
August, 1929 


# #27. G00DFELL0W AVENUE— Opening and Widening 

from 300’ South of Damon 
Avenue to Stratford Avenue. 

Widening from 60* to 80’ 
and extension 80* Wide. 

A.......................... $ 5,314.60 

B 

C. ............. 1 5,314.66 

Opened to Traffic ...December, 1927 
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28. 


GRAND AVENUE, 


NORTH — Natural Bridge Avenue 
to Florissant Avenue. 


Widening from 80' 

A. 

B 

C 


Opened to Traffic 


to 100’. 

$ 118,352.75 

59,119.25 

| 177,472.00 

...November, 1933 


29. GRAV0IS & SOUTH 12TH — Hickory to Grand Avenue. 

Widening from 60' and 80’ to 
100’ and extension 100’ wide. 

A $1,873,922.95 

B 147,900.96 

C.. $2,021,823.91 

Opened to Traffic December ,1931 

30. HAMPTON- BILLON -Gravois to Oakland. 

Widening from 60* to 80’ and 
extension 80’ wide. 

A $ 205,074.05 

B 

C $ 205,074.05 

Opened to Traffic :- 

Viaduct to Gravois November , 1931 

Oakland to Viaduct August, 1936 

# 31. KIN GSHI GHW. AY BOULEVARD, NORTH— Bircher 

Boul. to Lilian Avenue. 

Extension 100’ wide. 

Dedicated by the owner to 
the City for Street Purpos- 
es in 1920. 

Opened to Traffic July, 1923 


#32. KINGSHIGHWAY BOULEVARD — Through Penrose 

Park. (Eastern Branch) Pen- 
rose Street to Kingshighway , 

N.E. 

Dedicated by the City for 
Street Purposes. 

Opened to Traffic.. June, 1928 
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33 0 KINGSHIGHWAY MEMORIAL BOULEVARD— Easton 

Avenue to Penrose Street. 

Widening from 100* to 150’. 

A.......... $ 31,714.07 

B„ 132,179.88 

C. $163,893.^5 

Opened to Traffic .January ,1924 


34. KINGSHIGHWAY, N.W.— Now Bircher and River- 

view Boulevards—Penrose 
Park to Broadway. 

Widening from 40* to 104* 


and 130 * Wide. 

A. $436,994.80 

3,593.74 

C. 0 . $440 ,588*54 

Opened to Traffic April, 1930 


#35. KINGSHIGHWAY, S.W. (now Christy Boulevard- 

Holly Hills Boulevard to 
Kingshighway. 

Dedicated by the City for 
street purposes. 

Opened to Traffic 
Kingshighway to Gravois... 
Gravois to Holly Hills.... 


1919 

1929 


36. KINGSHIGHWAY , 


S.W, -(Now Holly Hills 
Boulevard) --Leona to 


Carlsbad. 
Widening from 40* 


A 

B 

C 


Opened to Traffic 


to 130’. 

........ $ 20,399.10 

........ 3,678.85 

........ $ 24,677795 

...... .November ,1927 


#37. KINGSHIGHWAY VIADUCT— Through Penrose Park, 

(Western Branch) Penrose 
Street to Bircher Boul. 

Roadway 50* Wide. 

Street Dedicated by the City. 
Construction of this viaduct 
necessary to complete this 
extension. 

Opened to traffic November ,1927 
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38. LAY/TON -BEAUMONT Cut-off. 

A $ 20,245.00 

B 5.00 

C $ 20,250.00 

Opened to Traffic October, 1927 

39. LINDELL BOULEVARD— Channing to Grand. 

Widening from 60' to 100’ 

A $412,028.36 

B. . 301.511.98 

C $713,540.34 

Opened to Traffic November ,1933 


#40. LINDENWOOD PLACE — Chippewa to Watson Road. 

Extension 75’ Wide. 

Dedicated for street 
purposes by two subdivi- 
ders in 1926 and 1929. 

Opened to Traffic September ,1929 


41. MACKLIND — Arthur Avenue to Sublette, 

Opening 60* Wide, 


A $ 4,656.05 

B 454.98 

C | 5,091.03 


Under construction at 
present time. 

#42. MACKLIND — Arthur to Pernod. 

Extension 60' Wide. 

Dedicated by 3 Subdivi- 
ders to the City in 1921, 

1923, and 1925, for 
street purposes. 

Opened to Traffic ....... .August , 1932 

#43. MACKLIND — Eichelberger to Finkman Avenue, 

Extension 60* Wide. 

Dedicated for Street 
purposes by three Subdi- 
viders in 1922 and 1929. 

Opened to Traffic. .... .February, 1930 
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44. MACKLIND — Finkman Avenue to Loughborough. 

Widening from 25’ to 60’ 
and opening 60’ wide, 

A $ 

B 

C $ 

Opened to Traffic 


27,525.45 

27,525.45 
July, 1931 


#45. MACKLIND- -Pernod to the alley between Ban- 
croft and Winona. 

Extension 60' wide. 

Dedicated by a subdivider 
to the City for street pur- 
poses in 1930. 

Opened to traffic :- 

Chippewa to Bancroft.... August, 1935 


46. MARKET — Third and Walnut to Vondeventer. 

Widening from 60’ to 100 f 
and opening 100' wide. 


A $4,278,969.34 

B 1,955,510.21 

$6,234,479.55 


47. Me CAUSLAND- BRUNO Cut-off. 

A 

B 

C 

Opened to Traffic 

#48. McDONALD-UTAH-Connection between Bent and 

Morganford. 

Widening from 30’ and 
40’ to 60' and opening 
60’ Wide. 

Street Dedicated in return 
for property purchased by 
the City for a playground. 

Project partially completed 

and Opened to Traff ic .... .October, 1931 

##49. MORGAN (Now Delmar Boulevard) — 3rd to 14th, 

and Jefferson to Spring. 

Widening from 50’ , 60’ and 
65’ to 80’ extension 80’ 

Wide. 


A $2,666,985.00 

B. 300,200.20 

C. ........... $2,967,185.20 


Opened to Traffic- 

October to December ,1933 


$ 5,721.00 

$ 5,721.00 

June, 1926 
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4#50. NATURAL BRIDGE AND PALM— Florissant to the 
' City Limits* 

Widening from 60* to 100’ and 
opening 100 8 Wide, 

A. >. . .... §1,000,308*85 

B*..». ..... 136,031,15 

C $1,136,340*00 

Opened to Traffic... December ,1932 

& August, 1933 


51, NEWSTEAD-EASTON Cut-off* 

A 

B. .. ....... 

C. ...... • • 

Opened to Traffic 


§ 32,125,37 

2,728.11 
v 34,853.48 
Mar ch, 1926 


52. NEWSTEAD-MCPHERSON Cut-off 0 

A. 

B. 

C. . . ; • 

Opened to Traffic 


$ 5,355.75 

§ 57355775 

1924 


53, NOTTINGHAM AVENUE WIDENING— Hampton Avenue 

to the East line of the 
Clarke Tract, 

Widening from 40” to 80*. 

A. ....... § 1,600.00 

b. — • • 

c. ............. § 1,600*00 

Opened to Traffic.... November ,1931 


#54, NOTTINGHAM AVENUE— East line of the Clarke 

Tract to Jamieson Avenue, Ex- 
/ tension 80* Wide. 

Dedicated by a Subdivider to 
the City for street purposes 
in 1929. 

Opened to Traffic.. November, 1931 


55 , 


OLIVE STREeT- 1 2th to Channing Avenue, 

Widening from 60 1 to 100*. 
A 

B. 

C. 


Opened to Traffic 


§1,942,604.00 
566,053.00 
§2,508,657.00 
June, 1928 
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56 a PINE-LAWTON Cut-off - at Grand Boulevard. 


A. ... ........... §110,385.14 

B. 18,656.51 

C. §129 ,041*65 

Opened to Traffic.. 1924 


57. PRAIRIE-PENROSE Cut-off. 

A. ........ § 754.00 

B. . - - 

C. § 754.00 

Opened to Traffic September ,1926 


58. RIVER DES PERES PARKWAY— Kingshighway ,S*W. 

(Now Holly Hills Boul.) to 
Lansdcwne Avenue. 

Extension of varying widths. 
Approximate Cost - 


A...... § 36,246.65 

B 307,863.11 

C §344,109.76 


Under Construction at the 
present time. 

## 59 » RIVER DES PERES PARKWAY — Wabash Avenue 

and Wellington Avenue— 

Bancroft to Leamington Ave. 

Wabash Avenue Widening— 

60* to 100* Wide* 

Wellington Avenue Opening, 

100* Wide. 

A. . § 30,937.00 

B. ..,. 8,817.19 

C § 39, 754.19 

Opened to Traffic; - 

Wabash. .December ,1933 

Wellington October, 1935 


60, RIVERVIEW BOULEVARD— (Formerly Kingshighway, 

N.W. ) Broadway to St. Cyr. 
Widening from 60* to 100* 


and 130* . 

A. ..... $ 29,325.44 

B 7,707.37 

c... § 3?;<m;;si 

Opened to Traffic 1932 
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61. ST. LOUIS-PRAIRIE Cut-off, West of Hyams 

Place. 

Dedicated to the City for 
street purposes. 

Opened to Traffic........,* June, 1930 

62. SALISBURY and FARRAR Connect ions -9th to 

11th, 

Extension 60* Wide through 
McKinley Plaza. 

A $119,794.00 

B 405.00 

$120,199.00 

Opened to Traffic ......... .December ,1928 

This cost also includes ac- 
quisition of property for 
the McKinley Plaza. 

63. SARAH -EASTON Cut-off. 

A $ 10,189.25 

B 31,687.75 

c. ................ ......... $”4 i;bv7':oo 

Opened to Traffic August, 1930 

64. SEVENTH STREET, SOUTH — Market to Spruce. 

Widening from 60* to 80* 

A,. * .... '137 ,104,52 

■r. ' 181,496.33 

C« , . 318,600.85 

Opened to Traffic.. 1932 

65. SHERIDAN AVENUE — >Jefferson and Easton to 

Cass Avenue* 

Widening from 60* to 70*. 

A. .. •$ 128,890.39 

B. 23,685.86 

C. ........ $ 152,576.25 

Opened to Traffic November ,1932 

66. SKINKER-HODIAMONT Connection — Delmar Buul, 

tc Maple Avenue, 

Widening from 60* to 80* and 
extension 80* wide, 

A. $ 105,600.93 

41,997.25 

C ..... . $ 147,598.18 

Opened to Traffic, ........ .November ,1928 
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67. SKINKER-LINDELL CIRCLE— At entrance 

Forest Park, 

A, 

to 

5,125.05 

B» . O „ C , . • . ♦ • < • . • O c . • O 


1 ,874.95 

r. * 


7,600.60 

Opened tc Traffic 


1932 

68 o SOULARD-LAFAYETTE Connection— 12th 

Street. 

Extension 120’ Wide. 

A. ..... 

to 14th 
£ 

55,668,05 

B. 


16,599,95 


$s 72,268.00 
Opened to Traffic. .... .December ,1923 

AA//69. TWELFTH STREET, NORTH— Washington Avenue 

to Florissant Avenue. 

Widening from various widths 
to 98* and 
Extension 98* Wide. 

Approximate costs are as 
follows : - 

A $1,733,526.35 

* 349,228.15 

c‘ !!!!!!!!!!! ! ! , .$ 2 , 682 , 754.50 

Opened to Traffic:- 

Washington to 0* Fallon. ... . 193<s 

O’Fallen tc Palm.,.. December 36 

Not Included in Mileage or 
cost of Completed Projects . 

70, TWELFTH STREET, SOUTH— Chouteau to Park 

Avenue 

Extension 80* Wide, ^ 

A 239,395.00 

■p . T . .......... 6,072.50 

c ; .$ 245, 

Opened to Traffic.... December ,19<s3 

The portion of this project 
between Hickory Street and 
Park Avenue was later widen- 
ed tc 100* and included in 
the Gravcis-South 12th Street 
Project. 
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##71 » TWELFTH STREET Me rket to Spruce, 

Widening from 80’ to 150’ « 


A.... $336,277*88 

r .. 292,090.77 

^6287M§7Y5 

Opened to Traffic » » 1932 


72. TWENTIETH -MADISON Cut-off, 

A.. $ 3,083.45 

• ~ ~ ~ 

c $ 3,083.45 

Opened to Traffic February, 1927 


73. TWENTIETH -0 ’ FALL ON Cut-off. 

A § 41,754.50 

r .. 10,093.50 

c ; ; ; $ 51,848.00 

Opened to Traffic September, 1929 


74. VANDEVENTER — Chouteau to Hunt Avenue. 

Widening from 60* to 80’* 

A . $ 86,681*35 

r/ 16,693.65 

c $103,375.00 

Opened to Traffic February, 1933 


75. VANDEVENTER -Chouteau to Market Street. 

Widening from 60* to 95’. 


A. $218,523.49 

R. ........ ... 23,407.18 

C... $241,930.67 

Opened to Traffic.......... July ,1928 


76. VANDEVENTER — Market to Washington. 

Widening from 60’ to 80*. 

A.,.. .. $442,794.00 

r.... 153,221.88 

C. $596,015,88 

Opened tc Traffic... December, 1929 


77, VANDEVENTER -EASTON Cut-off, 

A. .>. 

B. o 

c. 

Opened to Traffic, 


$ 9,909.60 

$ 9,909.60 

1924. 
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78. WASHINGTON — Jefferson Avenue to Grand Ave, 

Widening from 60’ tc 80*. 


A.. $491 ,379.25 

r 61,132,64 

C. §552,511.89 

Opened tc Traffic 1S20 


79. WATSON ROAD-Hampton Avenue to the City 

Limits. 

Widening from 60’ tc 80*. 

A. 





Opened to Traffic: - 

Sulphur tc Pernod 

Pernod to Chippewa... 

Chippewa to City Limits... 


$ 8,215.15 

84.85 
$ 8; 306. 00 

1930 


80, WATSON ROAD-Sulphur to Hampton. 

Extension 80’ Wide, 

A 

B. 



Opened to Traffic.. 


$ 14,543.21 
3.07 
$ 14,546.28 

1928 

1931 

1932 


### - 


Project 

Project 

Project 

mileage 

figures 


entirely dedicated without cost 
partially dedicated, 
not legally completed, neither 
cr cost are included in total 
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MAJOR STREET PROJECTS 
Wholly cr Partly Secured by Dedication 





Widen- 

Exten- 

Project 


Location 

ings. 

sions 

*1. CALVARY 

- 

West Florissant to Broad- 

3175 

2120 

2* CHIPPEWA 

- 


1300 

— 

3. CHIPPEWA 

- 

Kingshighway to Brannon.... 

-- 

1705 

♦ a rt n^/rom r\K r 




600 

* u UIVLr 1 UJM 
^ c p r\\ir n rr HTvT 



1300 


0 * U UiVir 1 DIM 


ArSBilaX bU Vw y uiuxiig) © 


*6. DELOR • 

- 

Ridgewood to Christy Bcul,, 

— 

1150 




800 

— <p» 

f o x U Ul\ liLiilNl 111 OL 

8. G00DFELL0W 


300 T S. of Damon to Bircher 

1100 

a- 


9. JAMIESON and 

LOUGHBOROUGH - Pernod to January* 


2880 




*10. KINGSHIGHWAY 

(East Viaduct)- Thru Penrose Park 

*11. KINGSHIGHWAY 

(West Viaduct)- Thru Penrose Park. 


*12. KINGSHIGHWAY, 

NORTH - Bircher to Lillian 

*13. KINGSHIGHWAY, 

SOUTHWEST - Holly Hills Boulevard to 
(New Christy Bcul.) Kingshighway. . . 

14. LANSDOWNE - Watson to Wabash 

15. LE ONA-GUSTINE- Gravcis to Meramec 


1470 


7520 

1800 

1700 

600 

5000 

3100 

620 
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Widen- Exten- 

Pro ject Location ings. sions, 

16. LEONA-GUSTINE- Alley South of Burgen tc 

Loughborough • — 3600 

*17 . LINDENWOOD PI*- Chippewa to Watson Rd...... — 900 

*18. MCD 0 NALD -UTAH - Bent tc Morgan Ford 700 300 

*19. MACKLIND - Eichelberger to Finkman, . . • — 1925 

*20. MACKLIND ~ Pernod to the Alley between 

Winona and Bancroft. — 1675 

*21. MACKLIND - Arthur to Pernod — 1480 

22. MORGAN 

(Now Delmar) - Brocdway to Sixth.......... 265 — 

23, NATURAL 

BRIDGE - Kingshighway to Norwood..., 770 

*24, NOTTINGHAM - East Line of Clarke Tract 

^ to Jamieson Avenue — 4480 

25, RIVER DES 

PERES BLRKV&Y- Lansdowne tc Bancroft...,., — 700 

26, ST. LOUIS - 180* West of Clara to 

Hamilton ~ 2125 

27, TWELFTH - Spruce to Clark. .......... . 360 ~ 

Total ......FEET 14,120 43,100 

MILES 2.67 8.16 

* - Indicates Project which was entirely secured 
by dedication. 
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PART THREE 


SUMMARY OF ACCOMPLISHMENTS UNDER 

WORKS PROGRESS ADMIN ISTRATION 
OFFICIAL PROJECTS NUM BERED 
1443 - 6025 - 354 


SUMMARY OF ACCOMPLISHMENTS UNDER 
WORKS PROGRESS ADMINISTRATION 
OFFICIAL PROJECTS NUMBERED 
1443 - 6025 - 354 

The City Plan Commission, during the entire past fiscal 
year, has been fortunate in having a total of from ten to 
seventeen employees assigned by the Works Progress Adminis- 
tration to prepare various technical computations and de- 
tailed maps. An additional 19,600 man-hours of work was made 
available by the assignment of these employees. 

The Annual Reports of the City Plan Commission for the 
fiscal years 1935-1936 and 1936-1937 had summarized in detail 
all work undertaken and completed with the assistance of these 
employees. Several investigations undertaken during the 
previous fiscal year which were completed during the year 
ending April 12, 1938, are listed herein in the following 
pages even though they had been reported previously* In all 
instances this portion of the completed work is set apart in 
the following outline with a special foot note. 

An additional special summarization of all work accomp- 
lished under the Works Progress Administration was completed 
and distributed in the form of one hundred copies of a 135 
page report entitled "A Year of City Planning” - Works 
Progress Administration, Official Project Number 1443; cost 
of reproduction of which was assumed by the Works Progress 
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Administration « 


A summarization of the work completed during the past 
year has been divided under several different headings and 
subjects as follows: 

Property Use Survey 

Statistics were summarized showing the amount of land 
used for various purposes as of April 1, 1938 » This 
information is included as table number four on page 31. 
Similar tables for the fiscal years ending 1935-1936 and 
1937 are also included herein# (See pages numbered 18, 

19, and 20). 

Up to date information as to the amount of land used 
for various purposes in the City of St. Louis has been 
transcribed by computing and listing all changes during the 
fiscal year from the stickers supplied by the Sanborn Map 
Company preparatory to their being permanently posted in 
the various atlas volumes# In this manner the yearly 
trend in new building development can be readily compared 
with the ever increasing problem of the demolition of 
buildings to save taxes. 
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Zoning Survey Inc luding 
Neighborhood District Investigations and 
Graphic Preparation of Material 

The time of most of the employees has been occupied 
since late in 1937, with the preparation of detailed 
computations and accompanying maps in connection with the 
zoning survey following the Neighborhood District boundaries 
as suggested in the " Urban Land Policy" report printed in 
October 1936# 

A proper presentation of this material involves 
securing data on lot lines, dimensions, and property owner- 
ships, from another municipal department prior to preparation 
of detailed office computations# 

In some of the outlying areas it has been necessary 
to assign an employee to do field checking in order that 
the information as to new building development be as up to 
date as possible* 

Accompanying these computations are a complete set 
of maps of the neighborhood districts according to various 
colors o 

As this work progresses, a final check of the data 
is being undertaken, in most instances, with the idea that 
there will be no necessity of checking back at a later date. 
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The 
date are 


total number of maps and statistics completed to 
listed under separate headings, as follows:- 


A. Maps Prepared 


1* Neighborhood Unit Area base maps* Maps were drafted 
at a scale of 1" - 200’ for the following neighborhood 
districts 


1„ Academy 

31. Hampton 

2 « Baden 

32. Harney 

3 « Beaumont 

33. Holly Hills 

4. Beck 

34. Kingsbury 

5. Bellerive 

35* Lafayette 

6 . Blow 

36. Lindell 

7* Buder 

37. Longfellow 

8. Cabanne 

38* McKinley 

9 9 Carondelet 

39. Maury 

10 • Carr 

40. Montgomery 

11. Chouteau 

41. Mullanphy 

12. Clayton 

42. Murphy 

13. Cleveland 

43. Northampton 

14. Clifton 

44. North Kingshighway 

15. Compton 

45. Oak Hill 

16. Concordia 

46. Oakland 

17. DeSoto 

47. O’ Fallon 

18. Eads 

48. Roosevelt 

19 • Easton 

49. Shaw 

20. Fanning 

50. Sheridan 

21. Forest Park 

51. Sherman Park 

22. Fountain Park 

52. Soulard 

23. Francis Park 

53. Southampton 

24. Fyler 

54. Southwest 

25. Gardenville 

55. Sublette 

26. Garfield 

56 o Tandy 

27. Goodfellow 

57 . Tower Grove 

28. Gravois 

58c Vandeventer 

29 . Greer 

59. Webster 

30« Gustine 

60. Woerner 

61, Woodward 
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2 0 Indicated upon a print of the following Neighborhood 
unit area base maps all lot dimensions, lot lines, 
and property ownerships have been secured from the 
Special Tax Department of the Board of Public Service. 


1. 

Academy 

11. 

Harney 

2, 

Beck 

12 o 

Holly Hills 

3. 

Blow 

13. 

Lafayette 

4. 

Cabanne 

14. 

Montgomery 

5. 

Carr 

15. 

Northampton 

6 « 

Cleveland 

16, 

Sheridan 

7. 

Concordia 

17. 

Southampton 

8. 

Easton 

18. 

Southwest 

9, 

Fanning 

19. 

Tandy 

10. 

Garfield 

20. 

Tower Grove 


3. The following neighborhood unit area base maps required 
a field check prior to preparation of computations and 
maps showing up to date land uses:- 


1. Baden 4. Holly Hills 

2. Buder 5. Northampton 

3. Francis Park 6, Southampton 

7. Southwest 

4. Upon prints of the following neighborhood unit area 
base maps present land uses, as nearly up to date as 
possible, were plotted and indicated in various colors 


1. Academy 
2* Baden 
3. Francis Park 
4 « Harney 


5. Holly Hills 

6. Montgomery 

7. Northampton 

8. Southampton 
9® Tower Grove 


5 0 Upon prints of the neighborhood unit area base maps 
the amount of lot area per family in square feet 
has been indicated in various colors* "The districts 
completed as of this date are as follows :- 


1. Academy 

2. Francis Park 

3. Montgomery 
4® Northampton 
5® Tower Grove 
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6. Present zoning has been indicated on prints of the 
following unit area base maps:- 

1. Harney 

2. Montgomery 

3. Tower Grove 

7. Proposed zoning has been indicated on prints of the 
following unit area base maps:- 

1. Fanning 

2. Harney 

3. Montgomery - Plan ’A’ & ’B 1 

4. Montgomery - Plan ' c* 

5. Tower Grove - Plan ’B' 

8. Non-Conforming Uses, according to the proposed zoning 
plans being prepared, have been indicated on the 
following neighborhood unit area base maps:- 

1. Academy 

2. Montgomery - (Plan ’B’ changed 

to include all 
non-conforming uses 
under plan * C’ ) • 

3. Montgomery - 

4. Tower Grove - Plan ’B* 


B. Computations prepared* 

1. Present land use classifications were brought up 
to date, checked and computed in detail for the 
following neighborhood districts:- 


1. 

Academy 

7. Francis Park 

2. 

Beck 

8. Harney 

3 o 

Blow 

9. Montgomery 

4. 

Concordia 

10. Sheridan 

5. 

Easton 

11. Southampton 

6 . 

Fanning 

12 o Tandy 
13. Tower Grove 
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2. Present zoning and the number of linear feet of 
commercial, industrial and unrestricted frontage 
was brought up to date, checked and computed in 
detail for the following neighborhood districts: 


1. Academy 

2. Beck 
3* Blow 
4* Carr 

5. Concordia 

6. Easton 
7 o Fanning 

8. Francis Park 


9 0 Harney 

10. Lafayette 

11. Montgomery 

12. Northampton 

13. Sheridan 

14. Southampton 

15. Tandy 

16. Tower Grove 


3. Proposed zoning as prepared by the City Plan Commission 
staff and the number of linear feet of commercial, 
industrial and unrestricted frontage as proposed 
has been computed in detail for the following 


neighborhood districts:- 

1. Academy 

2. Beck 

3 . Blow 

4. Carr 

5. Concordia 

6. Easton 

7. Fanning 

8. Francis Park 

9. Harney 


10. Lafayette 

11. Montgomery-Plan ’A^’B* 

12. Montgomery-Plan *C* 

13. Northampton 

14. Sheridan 

15. Southampton 

16 . Tandy 

17. Tower Grove-Plan ’A* 

18. Tower Grove-Plan *B* 


4. Non-Conforming uses have been listed and summarized 
according to the present and the proposed zoning for 
the following neighborhood unit areas: - 

lo Academy 

2. Beck 

3. Harney 

4. Montgomery - Plan *A f & ’B* 

5. Montgomery - Plan * C* 

6. Tower Grove- Plan t B* 
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Wftrks Progress Administration 
Exhibit 


From November 15, 1937 to December 1, 1937 an 
exhibition of work completed upon Works Progress Adminis- 
tration white collar projects, was held in the O’Fallon 
Public School. A number of maps prepared by employees 
on the City Planning Project were selected for this 
exhibit and at all times during this showing one employee 
was assigned from the project to the O’Fallon School to 
explain the maps and answer questions. 


Geographic Distribution of all 
Buildings in the City of Saint Louis 
Having Heating Units 

Transcription of detailed data made available in the 
Department of Public Safety indicating all buildings 
in the City of St. Louis having heating units has been 
undertaken. This information is being transferred to 
mimeograph forms prepared for this purpose according 
to the following classification of uses:- 

1) One Fcjnily Dwelling 

2) Two Family Dwelling 

3) Multiple Dwelling 

4) Commercial 

5) Light Industrial 

6) Heavy Industrial 

7) Public & Semi -Public 

8) Railroads 

9) Unclassified 

This compilation involving approximately 200,000 
entries, is at the present time 50$ completed. Under each 
of the several classifications listed above, the following 
data is being secured: - 

a) Street Address 

b) City Block Number 

c) Census Tract Number 

d) Type or kind of Heating Unit:- 

1. Central Station 6. Hot water 

2. Fireplaces 7. Oil Burner 

3. Furnace (Hot water 8. Steam 

(Hot air 9. Stove 

4. Furnished 10. Vapor 

5. Gas 
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Census tract numbers are being added tc these 
entries as they are completed and this information will 
be analyzed end summarized by census tracts and plotted 
in map form. 


• Miscellaneous Investigations 
And Drafting 

Certain special investigations and drafting of a 
social and economic nature have been undertaken and are 
briefly described on the following pages and classified 
under a specific element of City planning depending upon 
the type of survey prepared. 


I. Pcpulaticn Studies 


*1. Distribution cf Relief Cases - classified by relief 
districts indicated on a map at a scale of l w - 1000* 
as cf May 1 , 1937. 

*2. A small map shewing the geographic distribution of 
Relief Cases as of May 1, 1937 by census tracts. 

*3. A small map shewing the percent cf Relief Cases, 

as cf May 1, 1937, related tc the number of families 
reported in the 1930 census. 

4. Heme location of Municipal Workhouse Cases by census 
tracts fer six calendar years as follows: - 

a) January 1, 1931 to December 31, 1931. 

b) January 1, 1932 tc December 31, 1932. 

c) January 1, 1933 to December 31, 1933. 

d) January 1, 1934 tc December 31, 1934. 

e) January 1, 1935 to December 31, 1935. 

f) January 1, 1936 to December 31, 1936. 

*5. A small map shewing the percent of families having 

telephones as cf 1935 according to census tract boun- 
daries. 

*6. A small map showing the percent cf families having 

automobiles as of 1935 according tc census tract boun- 
daries. 


II. Housing Studies 

A skeleton map of the City of St. Wuis drafted at a 
scale cf 1" - 1000’ , upon which were plotted building 
demolitions between April 1, 1925 and April 1, 1930 under 
four distinct classifications, i.e., 


a) Buildings demolished by permits 

secured from the Building Commis- 
sioner’s office . 1,705 

b) Buildings demolished without permits 
by condemnation because cf unsafe 
condition. (Building Commissioner’s 

office ) . . 30 
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c) Buildings demolished to make way for 
public improvements (Comptroller's 


office) 241 

d) Buildings demolished by unknown 

parties without permits 11 


III. Zoning Studies 

*1. Map of the City of St. Louis drafted at a scale of 

1” - 1000’ upon which was plotted all residential build 
ings located within the present unrestricted zoning 
district according to the age of the building. 

2. Neighborhood District Boundaries were indicated upon 
several prints of the base map of the City of St. Louis 
drafted at a scale of 1" - 1000’, in anticipation of 
a tentative proposed use district zoning map and 
other comprehensive studies to be prepared in 
connection with the scientific revision of the zoning 
ordinance. 

IV. Property Absorption Survey Studies 

*1. Chart showing the amount of area absorbed by various 
land uses, 1915-1935. 

*2. A chart showing percent of lot area occupied by 
buildings, 1915-1935. 

*3. A. chart showing the total and unit values for various 
types of construction, 1915-1935. 

*4. A chart showing the amount of area absorbed and value 
of construction for various land uses, 1915-1935. 

*5. A summary of the property absorption survey, 1915-1935. 

*6. Chart showing a summary of statistics from the 
property absorption survey grouped by five year 
periods, 1915 through 1934. 
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V. Recreational Studies 


1. Upon a map of the City of St. Louis drafted at a 
scale of 1" - 1000’ was indicated the geographic 
distribution of all elementary school children 
(white and negro) from the October 1936 school 
registration records of the Board of Education* 

In addition 'to the above the following information 
is included on this map:- 

a) Elementary School Population for 1936 - White 

b) Elementary School Population for 1936 - Negro 

c) Location of Parochial, Grade and High Schools 

d) Location of all German, Lutheran and Evangeli- 
cal Schools 

c) Location of all Hebrew and Miscellaneous 
Schools 

f) Municipal Playgrounds having supervision 
in 1937 - White 

g) Municipal Playgrounds having supervision 
in 1937 - Negro 

h) Public School Playgrounds having supervision 
in 1937 - White 

i) Public School Playgrounds having supervision 
in 1937 - Negro 

j ) Libraries, Community Centers and the like. 

2. Individual plats were drafted at a scale of 1” - 50’, 
showing the location of and extent of Board of 
Education property and other public and semi-public 
buildings adjacent to various schools, as follows :- 


1. Adams 

2. Baden 

3 . Buder 
4* Clinton 

5. Clinton Branch 

6 . Fanning 


7 * Kennard 

8. Long 

9 . Mason 

10. Mullanphy 
11* Scruggs 
12 o Webster 


The amount of landscaped area, act ive play-space and 
all permanent playground equipment adjacent to the 
various school buildings plotted will be added and 
undertaken by the Works Progress Administration 
recreational records survey after measurements are 
taken in the field. 
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. Upon a print of. the base map of the City of St. Louis, 
drafted at a scale of 1” - 1000’, all Board of 
Education and Municipal Playgrounds having supervision 
during the summer of 1937, have been indicated in two 
different designations and colors. 

VI. Miscellaneous 


*1. Map of the City of St. Douis at a scale of 1" - 1000’ 
upon which was plotted 1931 property Tax Delinquent 
in 1936. ’ 

*2. Map of the Cit 3 r of St. Louis at a scale cf 1" - 1000* 
upon which was plotted 1932 property Tax Delinquent 
in 1936. 

*3. Map of the City of St. Louis drafted at a scale of 
1” - 1000* upon which was plotted 1933 property, Tax 
Delinquent in 1936. 

*4. Map cf the City of St. Louis drafted at a scale of 
1** - 1000* upon which was plotted 1935 prcperty ; Tax 
Delinquent in 1936. 

*5. Map cf the City of St. Louis drafted at a scale of 
1” - 1000* upon which was plotted the overage age of 
all residential buildings classified by City Blocks, 
as follows:- 

a) 1930-1937 d) 1900-1909 

b) 1920-1929 e) 1890-1899 

c) 1910-1919 f) 1876-1889 

*6. Map of the City of St. Louis drafted at a scale cf 

1" - 1000* upon which were plotted and numbered all 
subdivisions in the city, dedicated between 1876 and 
1937, and classified as fellows; - 

a) Subdivided between 1876-1889 

b) Subdivided between 1890-1899 

c) Subdivided between 1900-1909 

d) Subdivided between 1910-1919 

e) Subdivided between 1920-1929 

f) Subdivided between 1930-1937 
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VII 


Miscellaneous Statistics 
and Summaries 


*1. Completion of one-hundred copies of report entitled, 

M One Year of City Planning” - Works Progress Adminis- 
tration - Official Project Number 1443, involving 
mimeographing, assembling, and distributing. 

2. List prepared shewing all reports of the City. Plan 

Commissi cn completed between 1910 and 1936, includ- 
ing the title of the report, date of preparation, 
style of reproduction and whether or not there are 
sufficient copies available for distribution. This 
list is in mimeograph form. 

3. Mimeographed list of the index to all Social and 
Economic studies of the City of St. Louis prepared 

by the City Plan Commission, from information obtained 
from the 1930 census and various other sources, between 
1930 and 1938. There are 134 studies listed in this 
index. 

4. Analysis of Relief Cases as of May 1, 1937, including 
tables showing the geographical distribution. of cases 
by statistical districts; census tracts; division of 
cases according to various races; division by size. of 
families and number of cases in different size families. 

5. Statistical analysis by census tracts for Municipal 
Workhouse cases during six calendar years, as follows: - 

a) January 1, 1931 to December 31, 1931 

b) January 1, 193E to December 31, 1932 

c) January 1, 1933 to December 31, 1933 

d) January 1, 1934 to December 31, 1934 

e) January 1, 1935 to December 31, 1935 

f) January 1, 1936 to December 31, 1936 

6. Statistical analysis by census tracts, fer:- 

a) 1931 Property Tax Delinquent in 1936 

b) 1932 Property Tax Delinquent in 1936 

c) 1933 Property Tax Delinquent in 1936 

d) 1935 Property Tax Delinquent in 1936 


-107- 


7 


. Transcription of statistical data from the Department 
of Public Safety and the Comptroller’s office relative 
to the distribution and classification cf all buildings 
demolished between April 1, 1925 and April 1, 1930. 

8. Traffic accidents during 1933 were summarized for six 
statistical districts from a map prepared during 
Works Progress Administration Project number 1443. 

9. Transcription cf data regarding the geographic dis- 
tribution of all buildings in the City having heating 
units from records in the Department of Public Safety 
to 8§” x 11” mimeographed forms is approximately 50$ 
completed. Analyzation and summarization cf these 
statistics will be undertaken in the near future. 

10 o The total number cf deaths from the three communicable 
diseases having the highest death rate in. St. Louis 
were summarized according to the twenty-six statis- 
tical districts from the records cf the Health 
Department of the City of St. Louis, as follows: - 

a) Tuberculosis, 1934-1936, inclusive 

b) Pneumonia, 1934-1936, inclusive 

c) Syphilis, 1934-1936, inclusive 


Note:- Maps and summaries initiated prior to and completed 
during the fiscal year ending April 12, 1938. 
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SECTION III. 


APPENDIX "A" 

LIST OF EMPLOYEES 
ASSIGNED TO 

WORKS PROGRESS ADMINISTRATION 
OFFICIAL PROJECTS NUMBERED 


1443 

Joseph Go Fritz 
Name 

1. Bettis, Bond 
2* Biederman, Adele 

3. Chellew, John E. 

4. Davis, Fannie 

5. Folkers, William 

6. Friermuth, Edwin 

7. Homoky, William 

8. Hctchner, Tillie 

9. Hoyt, Willard, Sr. 

10® Hyman, Edwin A. 

11® Jones, Daniel F® 

*12 ® Kling, Otto 
13® Kopitzke, Herman A 

14. Morgan, W r hitnell 

15. Newlin, William 

16. Schoen, Mildred 

17. Schneider, William 

18. Van Cheek, Preston 

* Supervisor from April 1, 


- 6025 - 354 

Acting Project Supervisor 

Classification 

Senior Clerk 

Stenographer 

Engineer 

Stenographer 

Statistician 

Senior Clerk 

Draftsman 

Stenographer 

Engineer 

Engineer 

Draftsman 

Supervisor 

Senior Clerk 

Draftsman 

Draftsman 

Stenographer 

Engineer 

Statistician 

1937 to September 1, 1937® 
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PART FOUR 


SUMMARY OF ACCOMPLISHMENTS UNDER 
WORKS PROGRESS ADMINISTRATION 
OFFICIAL PROJECTS NUMBERED 
6000 and 156 
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SUMMARY OF ACCOMPLISHMENTS UNDER 
WORKS PROGRESS ADMINISTRATION 

" "official projects numbered 

6000 and 156 


The Recreational Survey was undertaken immediately 
after employees were assigned on April 5, 1937 to the 
office of the City Plan Commission by the Works Progress 
Administration for this purpose. 

An application for a project of this kind had been 
submitted on July 15, 1935, and as a result of its final 
approval several weeks prior to the opening of the 1937 
summer playground season, the collection of basic factual 
data and a definite outline for the comprehensive survey 
were carefully planned* A total of nine (9) employees 
were assigned when •« the survey opened and during July and 
August this number was increased to forty- two (42). This 
was while the extensive field survey of ninety-five (95) 
playgrounds was being undertaken. 

The assignment of these employees represented an 
additional 16,758 man-hours. As a result of this addi- 
tional personnel, valuable factual data was secured and 
tables and maps prepared, which could not hove been 
undertaken by the limited permanent City Plan Commission 
staff* 
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Employees were assigned on Official Project Number 
6000 between April 5th and October 28, 1937, at which time 
the funds allocated under the project application were 
exhausted, and it was necessary to temporarily discontinue 
the survey. However , the application for the extension of 
the project was approved, and on December 20, 1937, six 
office employees were again assigned on Official Project 
Number 156 to complete the work previously undertaken. A 
successful effort was made to secure seme of the employees 
previously assigned to do this work because bf their 
familiarity with this type of planning vo rk. This project 
ended on April 7, 1938. 

Data to be secured and plans prepared during the survey 
were discussed and approved by members cf an Executive 
Committee including the agencies acting as co-sponsors of the 
survey. This Committee is composed of members of the Beard 
of Education, Deportment of Parks and Recreation, Social 
Planning Council and City Plan Commission staff, all of 
whom contributed liberally of their time and made contribu- 
tions of materials in the form of cards and forms with which 
to carry cut the survey. 

All of the accomplishments of this survey, including 
maps and statistical tables, are listed herein and summarized 
on the following pages; however, in anticipation cf a final 
report sometime in the near future ^ all of the data secured 
is not at the present time in suitable form for either dis- 
tribution or reproduction. 
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I. Recreation Maps 


1. On four (4) superstats of the Recreation Base Map, 
dated 1936, the following inf crma tion has been added 
in colors:- 

a) Elementary School Population for 1936 - White 

b) Elementary School Population for 1936 - Negro 

c) Location of Parochial, Grade and High Schools 

d) Location of all German, Lutheran and Evangeli- 
cal Schools 

e) Location of all Hebrew and Miscellaneous 
Schools 

f) Municipal Playgrounds having supervision 
in 1937 - White 

g) Municipal Flaygrounds having supervision 
in 1937 - Negro 

h) Public School Playgrounds having supervision 
in 1937 - White 

i) Public School Playgrounds having supervision 
in 1937 - Negro 

j) Libraries, Community Centers and the like. 

These superstats were prepared for members of the 
Recreational Executive Committee. 

2. Upon a blue line print of a map of the City of St. Louis, 
drafted at a scale of 1" - 1000* , was indicated actual 
figures shewing hone location of the total number of 
white children attending elementary schools in 1927 
taken from the Registration Records of the Board off Edu- 
cation, according to City Block and Out-Lot Boundaries, 

3. Upon a blue line print of a map of the City off St. Louis, 
drafted at a scale of 1” - 1000 f , was indicated actual 
figures shewing home location of total number of negro 
children attending elementary schools in 1927, taken 
from the Registration Records of the Board of Education, 
according to City Block and Out-Lot Boundaries. 

4 e Upon a blue line print of a map of the City of St. Louis, 
drafted at a scale off 1" - 1000*, was plotted the home 
location of all persons to whom Tennis Permits were 
issued by the Department of Porks and Recreation from 
April 1937 to October 1, 1937, in proper geographic 
location, according to two designations as follows;— 


~ 113 « 


a) A black dot to indicate the home address of all 
permits issued to males, of which there were 
4114. 

b) A red dot to indicate the home address of all 
permits issued to females, of which there were 
4113. 

A total of 289 permits, of which 154 were for 
boys and 135 for girls, were not plotted in 
view of the fact that they were non-residents. 

5. Upon a blue line print of a map of the City of 
St. Louis, drafted at a scale of 1" - 1000* was 
plotted according to home address from the attendance 
cards prepared during the summer of 1937, the total 
number of different white children attending the 
Public School Playgrounds for three days during the 
summer of 1937© This map indicates the location of 
the one-quarter mile and one-half mile radii served 
immediately adjacent to each respective playground, 
and the neighborhood from where the children come to 
attend same. The map is divided in the two follow- 
ing classif ications : - 

(a) White Boys 

(b) White Girls 

6 0 Upon a blue line print of a map of the City of St, 
Louis, drafted at a scale of 1” - 1000' , was plotted 
according to home address from the attendance cards 
prepared during the summer of 1937, the total number of 
different children attending the Municipal Playgrounds 
for three days during the summer of 1937. This map 
indicates the location of the one-quarter mile and 
one-half mile radii served immediately adjacent to 
each respective playground, and the neighborhood from 
where the children come to attend same. The map is 
divided in the four following classif ications 

(a) White Boys 

(b) While Girls 

(c) Negro Boys 

(d) Negro Girls 
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7® The negro elementary school population, according 
to the October, 1936 Registration Records secured 
from the Board of Education, was plotted upon a 
skeleton map of the City of St. Louis, drafted at 
a scale of 1" - 2000' * Additional information 
indicated on this completed study is:- 

(a) Location of all Negro Elementary Public 
Schools ® 

(b) The geographic location of the boundaries 
of all Negro Elementary Public Schools as 
established in May, 1937, 

8, The white elementary school population, according to 
the October, 1936 Registration Records secured from 
the Board of Education, was plotted upon a skeleton 
map of the City of St, Louis, drafted at a scale of 
1” - 2000' * Additional information indicated on this 
completed study is:- 

(a) Location of all White Elementary Public 
Schools 

(b) The geographic location of the boundaries 
of all White Elementary Public Schools as 
established in May, 1937* 

9, Upon a blue line print of a map of the City of St® 
Louis, drafted at a scale of 1” - 1000’, was plotted 
all Juvenile Delinquents reported to the office of the 
Juvenile Court during the calendar year of 1935, The 
information is indicated according to home location 

of the delinquent in four different colors, according 
to the following classifications:- 

(a) White Boys 
■ (b) White Girls 

(c) Negro Boys 

(d) Negro Girls 

10, Upon a small map of the City of St. Louis, showing the 
density of persons per acre, according to the Census 
of 1930, was added in color all of the neighborhood 
and large parks in the City of St. Louis at the present 
time® In addition, the one-half mile area served im- 
mediately surrounding these parks was also indicated 
in color. 


11 o Upon a blue line print of a map of the City of St, 
Louis, drafted at a scale of 1” - 1000’, was plotted 
all property owned by the City of St. Louis and 
Board of Education, as of 1938, These various pro- 
perties were plotted to scale in their respective lo- 
cations in various colors according to the following 
classifications 

1, Board of Education 

a) General Fund 

1. Vacant Property 
2 o Improved Property 

b) Permanent Fund 

1, Vacant Property 

2, Improved Property 

2, City of St. Louis 

a) Property used for Recreational 
Purposes 

b) Property purchased for Recrea- 
tional Purposes but not used to 
date 

c) Property owned but not intended 
for Recreational Purposes 

d) All Other City Property 

12 , Individual plats were drafted at a scale of 1” - 50* , 
showing the location and extent of Board of 
Education property and other public and semi-public 
buildings adjacent to various schools, as follows 


1. 

Arlington 

9. 

Herzog 

2, 

Dewey 

10. 

Laclede 

3® 

Dozier 

11. 

Lindenwood 

4. 

Emerson 

12. 

Longfellow 

5. 

Gratiot 

13. 

Mark Twain 

6 0 

Gundlach 

14® 

Shaw 

7. 

Hamilton 

15. 

Walbridge 

8. 

Hempstead 

16. 

Walnut Park 


lie Recreation 

Tables , 

Charts 


an~d Statistical Summaries' 

1® List showing the distribution of elementary school child- 
ren, white and negro, by city block number, according to 
home address for the years 1927 and 1936 from the Regis- 
tration Records of the Board of Education, 
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2 . 


List showing by name and home address persons to whom 
tennis permits were issued by the Department of Parks 
and Recreation of the City of St. Louis between April 
1» 1937 and October 1, 1937, There were 8,516 permits 
issued during this period* 


3. Table Number 1-A PLAYGROUND ACTIVITIES 

Playground supervisors and directors 
reports showing total number of organ- 
ized games, as reported on one day be- 
tween July 2, 1937 and August 27, 1937, 
for the Public School Playgrounds, 


4. Table Number 1-B 



5. 


Table Number 2 


PLAYGROUND ACTIVITIES 
Playground supervisors and directors 
reports showing total number of organi- 
zed games, as reported on one day be- 
tween July 2, 1937 and August 27, 1937, 
for the Municipal Playgrounds, 

PLAYGROUND ACTIV ITIES 

Playground directors report on passive 
playground activities, as reported on 
one day between July 2, 1937 and August 
27, 1937, for both Public School and 
Municipal Playgrounds, 


6, Table Number 3-A PLAYGROUND ACTIVITIES 

Report prepared by three different W,P.A. 
employees on three different days between 
July 2, 1937 and August 27, 1937, for the 
active playground activities on the 
iublife Sbh'ool Playgrounds, 

7, Table Number 3-B PLAYGROUND ACTIVITIES 

Report prepared by three different W.P.A. 
employees on three different days between 
July 2, 1937, and August 27, 1937, for 
the active playground activities on the 
Municipal Playgrounds, 


8 . 



Table Number 4-A 


PLAYGROUND ACTIVITIES 

Report prepared by three different W.P.A, 
employees on three different days between 
July 2, 1937 and August 27, 1937, for 
the passive playground activities on the 
Public School Playgrounds, 
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9» Table Number 4-B 


10, Table Number 5 


11, Table Number 6 


12 o Table Number 7 


13, Table Number 8 


14, Table Number 9 


15, Table Number 10-A 


PLAYGROUND ACTIVITIES 
Report prepared by three different 
W.P.A, employees on three different days 
between July 2, 1937, end August 27, 1937, 
for the. passive playground activities on 
the Municipal Playgrounds, 

SAFETY AND HEALTH CONDITION OF 
THE PLAYGROUNDS ~ 

Playground directors report for one day 
between July 2, 1937, and August 27, 

1937, as submitted by the playground 
director for both Public School and 
Municipel Flaygrounds, 

PLAYGROUND MANAGEMENT 
Report as prepared by the playground 
director for one day between July 2, 1937, 
and August 27, 1937, for both Public 
School and Municipal Playgrounds, 

PLAYGROUND MANAGEMENT 
As submitted in the report prepared by 
three different W.P.A. employees for 
three different days between July 2, 1937, 
and August 27, 1937, for both Fublic 
School and Municipal Playgrounds, 

PLAYGROUND ADMINISTRATION 
Report as prepared by the playground 
director for one day between July 2, 1937, 
and August 27, 1937, for Public School 
and Municipal Playgrounds. 

ADDITIONAL EQUIPMENT, INSTRUCTORS AND 

area Needed to maEe playgrounds More 
effective " 

As submitted in the playground directors 
report for one day between July 2 and 
August 27, 1937, for both Public School 
and Municipal Playgrounds, 

FRESENT PLAYGROUND EQUIPMENT 
As submitted in the report prepared by 
three different W.P.A. employees for 
three different days between July 2, 1937, 
and August 27, 1937, for the Fublic 
School Playgrounds, 
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16. Table Number 10-B PRESENT PLAYGROUND EQUIPMENT 

As submitted in the report prepared by- 
three different W.P. A. employees for 
three different days between July 2, 
1937 and August 27, 1937, for the 
Municipal Playgrounds* 


17* Table Number 11 EDUCATIONAL BACKGROUND OF PLAYGROUND 

WORKERS 

Report prepared and submitted by the 
individual playground workers between 
July 2, 1937 and August 27, 1937 for 
both Public School and Municipal 
Playgrounds, 

18. Table Number 12 GROUP ACTIVITIES 

Report submitted by one W.P. A. employee 
for one day between July 2, 1937 and 
August 27, 1937, for both Public Schccl 
and Municipal Playgrounds. 

19. Table Number 13-A AGE AND AVERAGE AGE CLASSIFICATION OF 

BOYS AND GIRLS ATTEKDllv'S PtTBLIC SCHOOL 
PL AYGROUNDS 

Total attendance as reported on three 
different days between July 7, 1937 and 
August 18, 1937, by at least three 
different W.P. A. employees. 


20. Table Number 13-B AGE AND AVERAGE AGE CLASSIFICATION OF 

BOYS AND GIRLS ATTENDING MUNICIPAL 
PLAYGROUNDS 

Total attendance as reported on three 
different days between July 7, 1937 and 
August 18, 1937, by at least three 
different W.P. A. employees, 

21. Table Number 14-A DISTRIBUTION OF CHILDREN ATTENDING 

PUBLIC SCHOOL PLAYGROUNDS SHOWING 
SEX , AVERAGE AGE AND TYPE OF SCHOOL 
A TTENDED 

Tabulated from data on attendance cards 
filled in by W.P. A. employees. Total 
three day attendance between July 7, 1937, 
and August 18, 1937. 
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22. Table Number 14-B DISTRIBUTION OF CHILDREN ATTENDING 

MUNICIPAL PLAYGROUNDS SHOWING SEX, 

AVERAGE AGE AND TYPE OF SCHOOL 
ATTENDED 

Tabulated from data on attendance cards 
filled in by W.P. A. employees. Total 
three day attendance between July 7, 1937 
and August 18, 1937. 


23. Table Number 14-C DISTRIBUTION OF CHILDREN ATTENDING 

BOTH MUNICIPAL AND PUBLIC SCHOOL 
PLAYGROUNDS SHOWING SEX, AVERAGE AGE 
AND TYPE OF SCHOOL ATTENDED 
Summary of tabulated data contained in 
tables 14-A and 14-B taken from atten- 
dance cards filled in by W.P. A. employees 
assigned to Public School and Municipal 
Playgrounds. Total three day attendance 
between July 7, 1937, and August 18, 1937. 

24. Table Number 15-A TOTAL PERSONNEL ASSIGNED TO THE 

PUBLIC SCHOOL PLAYGROUNDS DURING 
THE SUMMER OF 1957 

Classified according to titles and sex. 

25. Table Number 15-B TOTAL PERSONNEL ASSIGNED TO THE 

MUNICIPAL PLAYGROUNDS DURING THE 
SU/MER OF 1937 

Classified according to titles amd sex. 


26. Table Number 16 


POPULATION AND PERCENTAGES BY VARIOUS 

Age groups in the city of saint louis 
I ndicating the total number cf' Whites, 
Negroes and persons of other races, 
classified as to sex, according to 
various age groups as follows :- 


a) 

1 

to 

4 

years 

b) 

5 

to 

9 

years 

c) 

10 

to 

14 

years 

d) 

15 

to 

17 

years 

e) 

18 

to 

19 

years 

t) 

20 

to 

24 

years 

g) 

25 

to 

29 

years 

h) 

30 

to 

34 

years 

i) 

35 

to 

44 

years 

J) 

k) 

45 

to 

54 

ye ars 

55 

to 

64 

years 

1) 

65 

to 

74 

years 

m) 

75 

and 

l over 

n) 

Unknown 
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This information was taken from the 
United States Census of 1930 and the 
percent of each one of these age groups 
is of the total population (821,960) 
of the City of St. Louis, as of that 
date, has been computed and is included 
in this table. 

27. Table Number 17-A TABLE SHOWING WHERE WHITS AND NEGRO 

CHILDREN LIVE WHO ATTENDED SIXTY- 
FOUR, ST. LOUIS BOARD OF EDUCATION 
PLAYGROUNDS 

Total number of different children 
on three different days during the 
summer of 1937. 

28. Table Number 17-B TABLE SHOWING WHERE WHITE AND NEGRO 

CHILDREN LIVE WHO ATTENDED THIRTY- 
0NE~ ST. LOUIS MUNICIPAL PLAYGROUNDS 
Total number of different children 
on three different days during the 
summer of 1937. 

29. Present play area in square feet at all Municipal Play- 
grounds has been listed. This information in acres was 
made available from the 1937 annual report of the Depart- 
ment of Parks and Recreation. 

30. A portion of the extremely detailed statistical informa- 
tion included in preliminary tables 10-A and 10-B entitled, 
’’Playground Equipment” was transcribed in typewritten form 
and made available to all members of the Recreational Ex- 
ecutive Committee. 

31. Separate sheets have been prepared for erch of the ninety- 
five playgrounds in the City of St. Louis which had super- 
vision during the summer of 1937. Upon these sheets is 
indicated the following information; - 

1. Name 

2. Location 

3. Area of property in square feet 

4. Permanent equipment 

5. Personnel assigned to each re- 
spective playground 

6. Comments by W'.P.A. employees who 
were assigned to the various play- 
grounds during the summer of 1937 
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32 




33. 


A detailed transcription of all Juvenile Delinquent 
Reports for the calendar years 1935, 1936, and from 
January 1, 1937, to July 2, 1937, has been transcribed 
in typewritten form on 8^-” x 11" sheets directly from 
the records made available to the office of the City 
Plan Commission by the Juvenile Court. The following 
information is included in this transcription: - 

a) Date cf report 

b) Address 

c) Age 

d) Color 

ej Sex 

f) Charge 

g) Disposition 

h) Census tract number 

All Juvenile Delinquent Reports for the calendar year 
1932 are being transcribed on 3” x 5" cards in order to 
determine those neighborhoods in which the greatest 
number cf repeat arrests occur. On April 7 , 1938, this 
information for 1932 was approximately 67 $ completed. 
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SECTION IV 


APPENDIX "B" 

LIST OP EMPLOYEES 
ASSIGNED TO 

WORKS PROGRESS ADMINISTRATION 
OFFICIAL PROJECT NUMBER 6000 


April 5, 1937 to October 28, 1937 



Jesse Bo Lasater - 

- Project 

, Supervisor 



Name 


Title 


1. 

Abanathie, Alize 

Typist 



2. 

Adams, John E. 

Statistician 


3.*Allmeroth, Wm. A. 

Supervisor 


4. 

Ames, Charles W. 

Senior 

Clerk - Field 

Worker 

5. 

Beck, Hilda C. 

Senior 

Clerk - Field 

Worker 

6 . 

Bick, Henry F. 

Junior 

Clerk - Field 

Worker 

7. 

Black, Margaret 

Senior 

Clerk - Field 

Worker 

8. 

Blackwell, Genevieve 

Typist 



9. 

Blase, Ernest W. 

Junior 

Clerk - Field 

V. r orker 

10. 

Bcesch, Win. 

Senior 

Clerk - Field 

Worker 

11. 

Brasch, Isadcre 

Junior 

Clerk - Field 

Worker 

12. 

Bcrnemsn, Orville 

Senior 

Clerk - Field 

Worker 

13. 

Bundy, Lelia 

Senior 

Clerk - Field 

Worker 

14. 

Chasteen, Janes R. 

Junior 

Clerk - Field 

Worker 

15. 

Clark, Alfred M. 

Junior 

Clerk 


16. 

Clark, Guy T. 

Junior 

Clerk 


17. 

Cole, Ella Mae 

Senior 

Clerk - Field 

Worker 

18. 

Davis, Fannie 

Junior 

Stenographer” 


19. 

Engel, Edgar P. 

Senior 

Statistical Clerk 

20. 

Fischer, Wm. G. 

Senior 

Clerk - Field 

Worker 

21. 

Fester, Alma E. 

Typist 



22. 

Gawer, Clarence 

Junior 

Clerk 


23. 

Goff, George 

Senior 

Clerk - Field 

V/crker 

24. 

Graham, -Walter H. 

Senior 

Clerk - Field 

Worker 

25. 

Hardin, Ernest G. 

Senior 

Clerk 


26. 

Halpin, Paul V. 

Senior 

Clerk - Field 

Worker 

27. 

Hctchner, Tillie 

Senior 

Stenographer 


28. 

Huning, Harry G. 

Junior 

Clerk 


29. 

Jarrett, Dorothy C* 

Senior 

Clerk - Field 

Worker 
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Name 


Title 


30* Kennedy, Eve M* 

31. King, Alice 

32. Kinney, Emmett C. 

33. Knapp, Lester T. 

34. Love, Gus cena 

35. McDonnell, Patrick J. 

36. McNally, Esther 

37. Mayo, Rcy F. 

38. Mcake, Robert A. 

39. Montgomery , ' Joseph I. 

40. Oliver, Albert G. 

41. Philley, William A. 

42. Provart, Clara' L. 

43. Pyle, Ruby M. 

44. Robinson, Cigale 

45. Schmeider, Gus. C. 

46. Vierheller, Elmer F. 

47. Zlatich, Frances 


Senior 

Clerk 

- Field 

Worker 

Senior 

Clerk 



Senior 

Clerk 

- Field 

Worker 

Junior 

Clerk 

- Field 

V/crker 

Senior 

Clerk 

- Field 

V/crker 

Junior 

Clerk 



Senior 

Clerk 

- Field 

V/crker 

Junior 

Clerk 



Senior 

Clerk 



Junior 

Statistician 


Junior 

Clerk 



Junior 

Clerk 

- Field 

V/crker 

Senior 

Clerk 

- Field 

Worker 

Senior 

Clerk 

- Field 

Worker 

Senior 

Clerk 

- Field 

Worker 

Junior 

Clerk 



Junior 

Clerk 

- Field 

Worker 

Junior 

Clerk 




^Supervisor April 5, 1937 to April 12, 1937 


SECTION IV 


APPENDIX "C" 

LIST OE EMPLOYEES 
ASSIGNED TO 

WORKS PROGRESS ADMINISTRATION 
OFFICIAL PROJECT NUMBER 156 
Dec. 20. 1957 to April 7,1938 


Jesse B. Lasater 
Name 

1. Borrini, Idell V. 

2. Halpin, Paul V. 

3. Hardin, Ernest G. 

4. Nev/lin, William 

5. Toolen, Thomas 


Project Supervisor 
Title 

Senior Stenographer 
Senior Clerk 
Senior Clerk 
Draftsman 
Draftsman 
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